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Doar  Sir: 

On  September  IB,  1941,   tho  County  Commissioners  of  Baltimore  County 
requested  the  fclaryland  State  Planning  Commission  to   dijr-ect  and  supervise 
the  preparation  of  a  Six-Year  Improveiaert    Progr.ain  for  Baltimore  County. 
I  aju  transmibtinc  herewith  a  copy  of  the   report  vdiich  has  been  prepared 
as  a  result  of  this  reque:;t4 

The   progr3.m,   as  a  ivhole,    i;;  the  compilation  of  ^mterial    submitted 
by  the  Departirieit    Heads,      In  some  cases  ttie    r.roject   forms  and  te:ct  were 
written  by  the  Dopartratrnt   Heads,   in  a  number  of  cases  the  actual  v.^iting 
vas  done  by  others,  but  always  the  nvaterial  used  was  in  keeping  vrith  the 
desires  of  tiie    officials  in  charge  and  has  in  every  case  been  submitted 
to  and  been  approved  by  them.     The  resulting  program  is  therefor^  planned 
by  those  officials  most  familiar  '-rith  the  departmental  needs.     In  the 
preparation     of  each  departmental  program  tlie  basii."  considerations  were  the 
establishment  of  ultimate  st.-.ndards  and  objectives.     No  rt tempt  has  been 
made  to  criticize  or  evaluate  th  i.:  individual  projects. 

The  proposals,  as  s'lbmittod,  ar/    not    necessarily  approved  or  ac- 
cepted by  the   Conimif.sionors  and  are  not  the  official  pror:raji  for  the 
County.     It  v;;l11  be  the  duty  of  the  County  ^omi.iiss loners  to  study  this 
report  "nd,  b:.aring  in  mind  the     over-all  needs  of  the   County  and  its  abil- 
ity to   pay,  to  di'a.w  up  a  prograjii  vrliich  vtHI  be  their  official  Six-Y^ar 
Improveiiient   Prograjn,     This   report  and  its  a.nnual  revisions  roDres^nt  part 
of  the   riat-ri"l  vith  which  they  mil  rrcrk. 


Dr.  Abel  WcLiian 

I  wish  to  express  my  appreciation  of  the  courtesy  and  cooperation 
extended  to  nu  by  thu  Dcpo.rti;ionts  of  Bc.ltinorc  County.      It  is  no  sr/tall 
task  to  draw  up  a.  coi.iprchonsive   progrr«.i  for  c.  dopartuont.     Their  efforts 
are  even  r.ioro  praise^'/ol•thy  in  light  of  the  r.iany  additions-l  du.-.ands  r.iadc 
on   bher.i  by  the  abnor;.-.al  conditions  incident  to  the  v/cr  n^eds. 

I  irish  to  acknov.'lodg:;   thu  help  extended  to  i;.c  by  th*j   staff  cf   the 
Public  V/ork  Reserve  of  Maryland.     Ilr.   Joseph  P.  McMurray  cf  that  group 
did  Kcst  cf  the  interviewing  and  actual  preparation  of  the  r.ianuscript 
dealing  T.dth  the  progran.     The  financial  analysis  is  the  vrork  of 
Mr.   John  L.  Lincoln,   Senior  Research  Technician  -..dth   the  National  Re- 
sources Planning  Board,     .-icknoAvledgr'tent  is  also  i^iade  to  Lir.  John  '/.   Hyde, 
Mr.  Haiailton  "7alker,  llr.   Charles  D,   Carroll,  and  It'.   Bruce  ".:.   Peake  for 
their  contributions. 

Mr.  I.  Alvin  Pasarew,  Director  of  the  Maryland  State  Planning  Coj;i- 
Liission,   rendered  invaluable  assistance  in  establishing;  the  procedure  by 
which  the  report  vias  conpiled  and  in  reviewing  and  editing  the  final 
Lianuscript. 

In  any  report  of  this  nature  the  desirability  of  periodic  review 
cannot  be  cverei.iphasized.     The   unpredictable  changes  vrhich  occurred 
in  the   country-  duriiig  the  last  few  years  show  clearly  how  iiiipractical 
any  inflexible  prograjn  would  be.     An  annual  review  v.'ill  enable   the 
dejartuent  heads  to  reacve  projects  co;;ipletod,   revise  and  rearrange 
projects  and  cstL-.atos  previously  proposed,  and  project  the  prograt:  by 
the  addition  cf  nev;  projects  anticipated. 


Dr.  Abel  1/Volraan 

Only  by  such  periodic  review  can  the  program  remain  a  continuing 
program  which  will  most  benefit  the  citizens  of  Baltimore  County  and 
still  be  in  keeping  with  a  sound  fiscal  and  administrative  program. 

Yours  -■  sincerely, 

Thomas  F.  Hubbard 
Consultant 


October  1,  1%?. 

Boc^.rd  of  County  Conirnission.jrs 
Baltiiiior-o  Coi.inty 
Towson,  Maryl'xncl 

Gentleman: 

I  take  pleasure  in  transmitting^  herewith  th(;  results  of  a 
survey  conducted  by  the  Maryland  State  Planning  Commission  of  a  long 
range  capital  and  service  improvement   program  for  Ba].timore  County, 
This  is     in  response  to  the  request   contained  in  your  letter  to   the 
Commission,   dated  September  13,  1941» 

Tlie  report   resulting  from  this   survey  contains  the  original 
programs  as  conceived  and  planned  by  the  various  department  heads  of 
the  County  government.     Our-  technical  etaff  assisted  in  establishing 
the  procedure  cniployed  in  assembling  and  in  standardizing  the  pre- 
sentation of  material.     Our  staff  also  made  available  basic  data  on 
County  population,   economic  and  financial  trends.     The  staff  merely 
served  as  the  agent   for  the  collection  and  tabulation  of  dejxirt- 
mental  data  and  no  attempt  was  irade  to    ci'iticize  or  evaluate  the 
various  programs  in  the   report.     The  State  Planning  Commission  takes 
no   responsibility  for  departmental  programs  or  their  recoinraendations. 
The  appraisal  of  individual  and  over-all  programs  is  vested,   as  it 
should  bo,   in  the  hands  of  the   Board  of  County  Coraridssionors, 

In  the   preparation  of  this  material,  active  cooperation  vjas 
afforded  oui-   staff  b^y  the  various   departi:ient  heads.     It   is  regretted, 
however,  that    statem.cnts  of  objectives  tand   projected  plans  v:ere  not 
made  available  by  the  Board  of  Education,     Such  a  statement  was 
particularly  desirable  inasmuch  as  the  appropriation  to  the  Board 
from  County  funds  for  the  yt;ar  1942  approxiraat od  40  per  cent  of  the 
County's  tota.l  annual  budget. 


Any  program  planned  by  a  /^ovorruiicntal  unit  -.rhich  is  unrelated  to  the 
fiscal  conditions  or   prcspects  ox    that  unit  is  j'.icaninglcss.     For   that  reason 
the  State  Plannin,;^  Coruaission  has  included  an  analysis  cf  the   financial  back- 
ground c:'.ad  pi'Ospccts  of  Bc:.ltij:ioro  County,     'ifliile  v;e  regret   the  fact  that 
hir,   Sclfe,   Chief  Clerk  and  Auditor,    did  noc   subrait  a   statcr.'icnt  of  his  air.is 
and  policies,  rvo  do  appreciate  the  help  he  extended  to  lAr.    John  J.   Lincoln, 
Research  Technicio,n  of  tho  National  Resources  Planning  Board,   viho  r.adc  the 
financial  study  pres^jnted  in  the  report.     Lir.   Selfe  furnished  the  re- 
cords  fror.i  which  the  coi.ipilations  vrore  ra^-dc  and  in  conference  'vith 
llr.  John  L.   Lincoln  greatly  assisted  the  latter   in  the  preparation  of  the 
financial  study  of  Baltii^iorc  County. 

This  being  the  first  count y-wido  long  range  progran/ning  study  con- 
ducted in  the  country,    it  is  probable  that  the  procedure  and  technique  r.iay 
be  further  developed.     It  is  hoped  ttot   Uie  annual  revisions  cf  this  re- 
port niay  be  further  iaixoved  and  becorae  a  perr.ianent  function  of  the  County 
goveriiiitent. 

This  Liaterial  should  furnish  the  County  Ccrxiissioners  vath  a  current 
record  of  pe.st  and  proposed  county-wide  iiaproven'^nts  ■■:hich  should  prcvc 
invaluable  in  the   preparation  of  the  County's  annual  budget.      It  is  r.iy 
understanding  that  the  .material  contained  herein  rill  be  supplcraentcd  by 
a  published  docuiaont  as  the  official  long  range  iinprovei.iont  prograr.1  of 
Baltir.icre  County,  based  upon  this   survey,  and  by  thv.   budget  for  the  en- 
suing year. 

On  behalf  cf  the  Con:.iission  and  the  survey  staff,  v.-hich  includes 
those  technicians  assigned  to  the  Cor.ii:d.ssion  by  the  National  Resoui'ccs 
Planning  Beard  and  the  Public   .i/ork  Reserve,  vk  vdsh  to  express  cur  appreci- 
ation of  the  cooperative   spirit  and  interest  displayed  by  your  Board  and 
the  e:.iplcyecs  of   the  County. 


The  Coinmission  is  pleased  to  have  contributod  tliis  sur-vey  aa  an  aid 
to  the  administrative  solution  of  your  local  plaunin/--'  problems. 


Very  truly  yourn, 


Abel' Wol/oan,  Chairnian 
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IN'niODUCTION 
TO 

BALTIMORE  COUNTY  LONG  RANGE  PROGRAM 

ORGANIZATION  OF  COUNTY 

Baltimore  County,  first  in  popiilation  and  third  in  physical  size  of 
the  23  Maryland  countiesj,  alraost  completely  surrounds  Baltimore  City,  Rapid 
growth  of  the  Baltimore  metropolitan  area,  as  sho;vn  in  Exhibit  1,  has  brought 
to  the  County  distinctly  urban  problems,  typical  of  industrial  centers,  v/hich 
are  closely  tied  to  the  problems  of  Baltimore  City,  The  rural  parts  of  the 
County,  on  the  other  hand,  are  similar  to  other  prosperous  farming  sections 
of  jWlaryland, 

There  are  no  incorporated  muraicipalities  within  Baltimore  County  -  in 
fact,  it  is  one  of  two  counties  in  Maryland  in  wliich  there  are  no  incorporated 
places.  The  County  is  subdivided  into  I5  election  districts,  these  being  uti- 
lized for  many  administrative  purposes.  Increasing  urbanization  led  to  the 
creation  in  192A  of  the  Baltimore  County  Metropolitan  District  to  make'  city 
water  and  sevrer  services  available  to  the  growing  suburbs.  There  have  been 
no  other  essential  changes  in  the  administrative  structure  of  the  County 
government  since  Baltimore  County  became  so  largi;ly  urbanized. 

The  three  County  Commissioners,  elected  every  U   years  from  the  County 
at  large,  are  ex-officio  Commissioners  of  the  Metropolitan  District  and  also 
act  as  tovm  counciLnen  for  the  several  communities.  The  other  major  elective 
offices  art  the  County  Treasurer,  the  Judges,  the  Sheriff,  and  the  County 
Surveyor,  The  Board  of  Education,  which  is  appointed  by  the  Governor  of  the 
State,  selects  the  County  Superintendent  of  Education. 
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PHYSICAL  CHARACTERISTICS 

Area    When  created  about  1659,  Bo.ltiraort  County  comprised  an  area 
at  least  six  times  the  present  size.  Forni-Ations  of  oth-.r  counties  and 
annexations  by  Baltimore  City  in  1888  and  1919  have  reduced  its  area  to 
the  present  610  square  miles.  About  250  square  mil-^s  are  nov/  included  in 
the  Metropolitan  Districti^  which  includes  th--  present  urban  area  of  the 
County,  while  the  remadning  36O  square  uiiles  arc  essentially  rural.  V.'ith 
barely  k^   per  cent  of  the  County  area,  thu  Metropolitan  District  has  over 
80  per  cent  of  the  total  County  population. 

Topography  and  Draina,'^e    Baltimore  County  ranges  from  tidewater  in 
the  southeast  part  bordering  the  Chesapeake  Bay,  to  an  .elevation  of  800 
feet  in  the  northv^rest  section  adjoining  thu  iviaryland-Pt^nnsylvahia  line. 
Three-quarters  of  the  County  lies  in  tht;  piedmont  Plateau  to  the  northv/est 
and  is  generally  high  with  rolling  to  steep  hills  interspersed  vri.th  broad, 
flatter  areas  affording  excellent  farm  lands.  The  remaining  area,  in  the 
Coastal  Plain  bordering  on  the  Bay,  is  lovr  with  broad  sandy  plains  and 
gentle  hills  becondpg  higher  and  steeper  farther  from  the  Bay.  Along  the 
Bay  there  are  several  broad  flat  necks  separated  by  sh-^llow  tida.l  estuaries. 
Drainage  is  toivard  tho  Chesapeake  Bay  and  the  Pat^psco  River.  In  the 
central  part  of  the  County  th^.  Gunpov/der  Rivt^r  hrs  been  dammed  to  form  the 
two  reservoirs  which  provide  the  water  supply  of  Baltimore  City  and  the 
Baltimore  Area. 

Climate    Baltijiiore  County  has  a  mild  clLnate.  The  temperature 
averages  53  degrees  annually.  The  temperature  in  January  averages  about 
35  degrees,  in  July  about  77  degrees. 


1/  The  lietropolitan  District  comprises  all  or  part  of  eight  election  dis- 
tricts adjacent  to  Baltimore  City.  Since  certain  statistics  are  avail- 
able only  by  election  districts,  many  facts  concerning  the  Metropolitan 
District  iuust  be  stated  in  terms  of  the  total  for  the  eight  urbr^n 
election  disti-icts.  The  discrepancies  are  not  considered  Liportant. 
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Vifinter  snows  r.vurage  19  inches,   3'-:)ne  7  inch'js  btlovj  thrt  for  iiiryXr.nd  as 

0.  whole.     The  annual  rainfall  in  the  C-miity  is  approxini-atoly  4I  inchcjs, 
and  is  acL.drably  distributed  throughout  the  year  fir  agricultui-al  pur- 
poses.    The  grovdng  sec  son  averages  193  days.     Sevt.r'.  storms  arc  infre- 
quent,  long  drour-hts,    such  as  that   of  19^1,   are  unusual,   and  th^^re  is  al- 
most complete  freedom  from  tornadoes. 

POPUI.ATION 
Past  Trends         The  population  grov.-th  for  Baltir.iore  County  has  been 
uninterrupted,  barring  annexations  by  Baltincru  City,    since  1790  ■-.•ith 
the  gruatest  rate  of  increase  b'^ing  in  the  area  contiguous  to  the  City. 
This  is  shovm  graphically  by  Exl'.ibit  2.     More  recent  changes  in  the  popu- 
lation of  the  C  )unty,   as  coiapared  v.'ith  certain  other  liaryland  counties, 
are  shjwn  in  Table  1.     Carroll  County  adjoins   -^.nd  is  sii-iilar  to  the  rural 
sections  of  Baltimore  County.     Pi-ince  G&jrge's  and  iio ntgonery  Counties  are 
sii:iilar  to  the  BaltLm:)re  County  Metropolitan  District,  being  suburban  areas 
adjacent  to  a  large  city  -  Washington,   D.C.   -  v/hich  is  also  caught  in  the 
war  boom.     Comparisons  v\'ith  the  cities   of  Baltimore  and  V/ashington,   as  well 
as  the  State  of  Marylajid,   are   also   shovm. 


Table  1 

Comparative  Changes  in  Total  Population 
Baltii:iore  County  and  Other  Units 


T 3tal  Per  Cent  Increase 


1920  1930             19A0  1920-30  1930-^0 

Baltimore  County                      7A,817  12-4,565       155,825  66.5  25.1 

Montgomery  County                   3A,92l  -49,20b         83,912  ^0.9  70.5 

Prince  George's  County         /|.3,3A7  60,095         S9,A90  3G.6  43. 9 

C-rroll  County                         34,2/!,5  35,978         39,054  5.1  S.5 

Baltimore  City                    •    733,826  80^,674       859,100  9.7  6.7 

State  of  Maryland             1,^4^9,611  1,031,526  l,22l,2U  12.6  11.6 

Vi^ashingtDn  D.   C.                    437,571  486,869       663,091  11. 3  36.2 

Source:      U.   S.   Deoart;ient  of  Cominerce,   Bureau    -^f  the  Census 
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The   incrorsi^s  in  the  suburban  c  juxitii.;S   in  the  \iashinf,i:,jn  rroa  re- 
flt;ct  the  y .TV  r:pid  incrcr.ae  in  Fcdcro.l  ^-jVbi-ma'-nt  functi-m."  in  the 
cpse  of  Mont goi aery  ?.nd  Prince-  Gejr.^e's  counties.     In  the  Brltlaore  area 
the  t^'picr.l  national  suburban  trend  is  rpprrent  v.dth  i.r  ny  people  n  )Ving 
t:)  Brltiuore  County  attnct^^d  \->y  the  I'nver  ta:;'.es  end  more  living  spr.cc. 
The  depression  retarded  gr:>Tvth  of  nev:  h  msing  in  B-ltiuore  County  as  con- 
trasted to  the  suburban  Ivashingt  >n  countit;3,   which  reflected  the  increase 
in  federal  v^rorkers  during  the  1930's. 

A  study   .-^f  urb-^n  versus  rural  gr:)\rth  by  Baltii-iore  County  election 
districts   (see  Appendix  1)   shjws  that  the  urban  ^^'oup  of  districts  gained 
94  and  30  per  c^.nt  in  the  1920-30  and  1930-40  decades  resj^ectivoly,   al- 
though the  rural  ??roup  lagged  behind  the  State  as  a  v/hole. 

Conposition         In  couposition  th^:-  population  of  Brltiraore  County  is 
predox-iinantely  v-hite  and  native  boirn.     Furthermore  the  nativ^-  v..hitcs  have 
been  increasing,  vjhile  the  foreign  born  and  nugro  populations  have  de- 
creased.    The  latter  fact  is  probably  due  to  lack  of  empl -^yr.iunt  oppor- 
tunities during  the  depression  years.     Table  2  shovs  the  composition  of 
the  p  .pulation  in  1930  -nd  I94O. 


Table   2 
Population  Composition  of  Baltiiuoro  County 


Total                                      M:iite                               Negro 
Populati  3n Mative     Foreign  E  irn 


1940  155,825 

1930  124, 065 


Change  31,260 

1930-1940  25.1^ 


133, 739 
89.1fo 

6,556 

4.2^ 

10,504 
6.7^ 

105,667 
85.1^ 

6,911 
5.5% 

11,764 
9.4^ 

32,872 

31 'U% 

-355 
-5.0^ 

-1, 260 

-10.5^ 

S  )urce:      U.   S.   Deoart-^ient  of  Commerce,   Bureau    Df  the  Census 
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The  war  influx  hns  craphasizcd  the  forj^oing  trends  in  the  conposi- 
tion  of  the  Coiinty  population,  Most  of  the  ncv/comors  are  native  bom 
vihitcs  bt.c;.usc  vjc.v   industry  v/orkers  have  heretofore  been  selected  under 
a  restrictive  employniunt  policy.  With  a  relaxing  of  this  policy,  the 
negro  populatic;n  of  Baltimore  County,  now  only  two-thirds  of  the  National 
average  or  9.8  por  cent,  na.y  increase,  but  har.d].y  onmgh   to  create  a  pro- 
blem for  the  County.  By  way  of  comparison,  Bc.ltLaoro  City  is  almost  20 
per  cent  negro  according  to  the  19A.0  Census,  and  the  negro  population  has 
been  increasing  lauch  nore  rapidly  than  the  wiiite. 

Current  Gro^^th    Population  grovv+h  in  Baltiinonj  Co',inty  in  the  last 
two  years  is  gre-tly  in  excess  of  that  in  past  decades  because  of  the  in- 
flux of  ^\rar  industry  workers.  The  United  States  Public  Health  Sen/ice  i/ 
estiraatcd  the  population  at  207,000  in  December,  19^1.  Horc  recently  the 
Building  Engineer  of  Baltimore  County  estii:;ia.ted  the  County  population  at 
2H,273  as  of  June,  19/+2  (see  Appendix  2).  On  the  basis  of  these  two  in- 
dependent estimates  it  laay  bv„-  assumed  that,  from  the  19A0  Census  to  June, 
19i!+2,  the  County  gained  58,000  in  population. 2/  Tliis  37-5  per  cent  influx 
in  scarcely  tv;o  years  is  a  larger  percentage  increase  than  in  the  entire 
decade  of  the  thirties,  and  the  nujiierical  gain  is  greater  than  that  of  the 
booming  twenties, 

ECONOJIIC  ./.SPSCTS 
The  problems  of  urban  Baltimore  County  are  inseparable  from  those  of 
Baltimore  City  and  the  entire  B'ltiiiiore  area. 

MaJtuf a cturing    Over  liany  decades  the  gradual  decline  of  B-ltinore's 
wholesale  trade  has  been  more  than  offset  by  the  rising  importance  of  the 
■  area  as  a  manufacturing  and  shipping  center.  The  industrial  growth  \7r.s 

l7  "Reconnaissance  Survey  in  the-  Vicinity  of  3altij,:ore,  Ma.ryland" 
by  the  U.  S.  Public  Ht^alth  Service,  Dece;;ibcr  2,  19^. 

2/   The  Baltimore  County  Health  Department  estm^.ted  total  Dopulation 
as  of  Oct.  1,  19A2  to  be  217,000. 
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EXHIBIT  3 


BALTIMORE  COUNTY 

INDEX      OF      MANUFACTURING 
WAGE  EARNERS 

BALTIMORE       INDUSTRIAL      AREA       AND      THE      UNITED      STATES 
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SOURCE:     PRELIMINARY      REPORT  -  BALTIMORE       AREA 
WAR     AND      POST     WAR"  APRIL        1942. 
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greatly  cicc derated  by  the  shipbuilding  boom  of  the  firct  V,'orld  W.'.r. 
The  post-war  slump  was  correspondingly  iTev^re,  and  the  aroa  lagged 
behind  the  national  trend  in  the  1923  recovery.  Since  1929,  however, 
the  Baltimore  area  has  forged  ahead  of  the  national  trend  in  manufac- 
turing employment,  as  depicted  in  Exliibit  3-  It  suffered  less  in  the 
depression,  recovered  more  rapidly  thereafter,  and  even  gained  slightly 
in  the  "recession''  period  between  1937  and  1939. 

The  rapid  grov.'th  of  its  defense  and  war  industries,  particularly  in 
Baltimore  County,  has  since  vddened  its  lead  in  the  national  average.  The 
relatively  favorable  trend  of  manufacturing  employment  since  1929  has 
helped  to  keep  Baltimore  ahead  of  such  cities  as  Ner;  York,  Chicago,  Phila- 
delphia, and  Pittsburgh  as  regards  retail  sales  and  eraployraent  in  retail 
and  wholesale  trade  (see  Appendix  3)«  The  significance  of  these  facts  is 
apparent  Vi'hen  it  is  rojilized  that  the  condition  of  retail  and  vxholesale 
trade  is  accepted  as  a  measure  of  the  economic  health  of  a  community, 

War  Industries    Pre-v«-ar  employment  was  characterlzjed  by  v;ell- 
rounded  distribution,  as  illustrated  by  Exhibit  J^,     .Since  March,  19A.0, 
the  rise  of  y/ar  industries  has  undoubtedly  throvm  out  of  balance  the  dis- 
tribution pictured  at  that  date.  Manufacturing  has  increased  rt  the  ex- 
pense of  the  remainin.^  groups. 

The  economy  of  the  Baltimore  arep  has  not  only  been  distorted  but 
has  been  tremendously  expanded  by  the  -vvar  industries.  Since  the  larger 
industries  lie  in  or  near  the  County,  the  effect  of  increased  employment 
on  suburban  County  areas  is  considerable.  For  exajnple,  the  Glenn  L. 
Martin  Comprny,  v;hich  enplo^'-ed  10,000  in  1939,  is  nov;  employing  over 
^^5,000.  The  Bethlehem  Steel  Company  at  Sparrows  Point,  with  the  largest 
pre-i,rar  employsnent  in  the  area,  has  jvtade  less  spectacular  but  probably 
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EXHIBIT   4 

BALTIMORE  AREA 


ESTIMATED      DISTRIBUTION       OF       LABOR 

FORGE 


MARCH  -    1940 


•RfG/0/V4^ 


^'^^'0. 


'^OTHER      PROFESSIONAL     8 
SEMI- PROFESSIONAL      SERVICES 


SOURCE:  "PRELIMINARY      REPORT  -   B ALTIMORE      AREA 
WAR     AND     POST     WAR"  APRIL      1942. 
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more  solid  gains,  Srnrller  manufacturing  plants  near  Tows  on  employ 
around  8,000.  Although  r.ll  vrorkers  in  thtse  industries  do  not  live 
■in  th';  County,  a  l?irge  number  do,  and  tho  trend  in  wartiine  enployrount 
is  clurrly  reflected  in  the  large  grovrth  of  County  residential  areas. 

A,qriculturo    Baltimore  County  as  an  agricultural  unit  is  in  r.iost 
respects  among  the  leaders  in  the  counties  of  the  Strte.  It  is  first  in 
the  nuitibur  of  f.iras,  some  3,737  which  utilize  239,500  acres  or  61. A  per 
cent  of  the  total  land  area.  The  farms  are  snail.  In  acreage  per  farm 
the  County  ranks  last .  On  the  other  hand  in  value  per  acre  of  farm  land 
it  is  first  oniong  the  counties  of  Maryland.  Appendix  20,  gives  a  compara- 
tive census  cf  agriculture  in  Baltimore  County. 

There  are  no  serious  agricultural  problems  in  ^he  Covinty  other  than 
those  growing   out  of  the  abnormal  conditions  incident  to  the  v/ar  effort. 
There  has  been  a  movement  tov^ard  the  production  of  more  live  stock  and 
poultry  at  the  expense  of  grooving  crops.  There  are  no  serious  problems 
of  drainage  or  erosion  in  the  County.  The  farmers  are  aware  of  the  neces- 
sity of  good  farming  practices  end  follow  them  v;ith  the  advice  and  cooper- 
ation of  the  Agricultural  Extension  Service. 

The  future  of  agricvilture  in  the  County  seciiis  most  favorable.  There 
is  no  apparent  re-son  v;hy  Baltimore  County  should  not  continue  to  hold  the 
favort,-d  position  in  agriculture  that  it  has  in  the  prst. 
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EXHIBIT    9 


BALTIMORE  COUNTY 

COUNTY -  WIDE      REVENUES 

EXCEPT    METROPOLITAN     DISTRICT 

(ACTUAL         AND  PROJECTED) 
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FOR  TABULATION  SEE  APPENDIX   4 
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SUI*/iaRY  OF  D.LLTE.Or(E  GOUIITY  FIWJu'CES 
(Eiccluding  Lietropolitan  District) 


The  financial  cutlook  fcr  Baltimore  County   (excluding  the  Jiictrcpolitan 
District  because  it  has  a  separate  corporate  indoiitity)  ucy  be   sur.-s.iarizod 
under  the  four  ;.iain  hcadinf^s  of  Revenues,   Expenditures,  Debt  Structiore, 
and  Paying  for  the  Prograi:u 

REVENUES 

The  long  term  course  of  total  County  revenues,  as  depicted  in  Exhii- 
bit  5,    shoira  a  rathur  consistent  rise  to  the  ■i^4>450,000  lcv<-l  anticipated 
in  the  budget  for   the  current  year.     Furth^^r  grovfth  to  sc;.ie  •«>5,000,000  of 
annual  revenues  is  projected  for  the   post  vrar  ^ros-vs  for  reasons  ajjparent 
in  considor?.tion  of  the  three  general  classifications  of  County  revenues  - 
State  Aid,   Other  Revenues,   and  Property  Taxation. 

State  Aid         Distribution  of  various  State  ucni.-;s  tc  the  County  nov/ 
totals  sone  $750,000  yearly,   a  high  level  reflecting  progressive  changes. 
The  hatched  portion  of  Exhibit  6,   denotes  State  Aid.     State  aid  expanded 
in  the  early  thirties  vdth  iiicreases  in  school  aid  and  ga.solinc  tax  col- 
lections.    In  19/;-0  it  again  increased  I'/ith   the  nev?  State  income  tax,   in 
•jiiich  the  County  shares  in  lieu  of  its  previoun  taxes  en  intangibles. 
The  distribution  of   State  aid  to   schools  is  deterrained  largely  by  rela- 
tive  school  populations.     Thus,   vfhile  total  State   school  appropriations 
are  unpredictable,   R^ltii.'icro  Couiity  should  not  fare  badly  because  it  is 
grooving  so  riuch  faster  than  nest   of  tlie  Sta.te.     Receipts  fix:n  the   State 
gasoline  tax  will  undoubtedly  drop  sharply  as  the  \K:.v  continues  and  i-ay 
not  recover  for   soiao  ti..ie.      The  drop  should  be  partially  offset  by  an  exr- 
pected  rise  in  State   incoi.ie  tax  collections,     ji.11  trdngs  considered,   the 
changes  in  County   sliares   of  State  r.tonies   shculd  at  least  balance   each 
other.     Total  State  aid  therefore  has  been  projected  at  about  current 
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EXHIBIT     6 
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levels. 

Other  Ruvonucs         Under  this  classification  arc  luiapod  r;.iscollanoous 
sources  producing  sc:aG  :}200,000  annually,  nostly  fron  fines,  licenses  and 
fees  as  indicated  in  Zjdiibit  6.     Possible  reductions  in  fines  '.lill  probo'.bly 
be  offset  by  continuation  of  the  uprard  trend  in  licenses*     Fees  consist 
alriost  -jntirel-r  of  the  Pir.-dico  Puace  Track  per  diem  fee,    sa.ic  .■;i;75,000  per 
year,   ^fhich  nay  be  curtailed  or  clLndnatod  in  vfcr  years  but  t/ould  probably 
be  again  productive  after  the  we-r.     Since  "Other  Revenues"   comprise  loss 
than  five  per  cent  of  the  County  total,   variations  frca  the  projected 
current  level  \r,uld  not  greatly  affect  County  finances. 

Property  Ta ration         Baltiincrc  County  noiv  rocoivos  soi.ie  ,ii3, 500,000 
per  year  fro/.i  property  taxation  as  shown  in  Exhibit  7.     Projections  of 
assessed  valuations,   tax.  rat^s,  and  tax  collections  iiidicate  v.  rise  to 
the  :,'J4, 000,000  level  in  post  vrar  years. 

Tax  base         The  assessed  valuation  of  real  and  personal  property  has 
risen  in  each  of  the  15  years,   reflecting  continuous  grc-rth  ev^n  through 
the  depression  as   shovm  in  Sbchibit  7.     Intangible  property  va.lues  have 
little  effect   on  rovenuen,   b^^causc  County  taxation  of  intangibles  has 
since  1940  bo^en  largely  rc-placed  by  the   sh;ired  State  inco.ae  tax.     The 
total  valuation  of  tax3,blc  property,    including  intangibles,   vr.s  in  excess 
of  $287,000,000  at   th.j   start  of  this  yaar.     Although  v;ar  prioriti-is  arc 
nov;  slov.dng  dovni  the  pace  of  building,   issuance   of  ^15, 000,000  in  build- 
ing permits  in  the   first  half  of  the  year  indicates  that  tctal  assessed 
valuations  should  soon  roach  :;3' 0,000,000,      The  post  ijar  projocticn  as- 
simcs  only  a  very  si.iall  annual  increase. 

The  recent  rapid  rise  in  valuations  v.ras  iji  part  duo  to  the  1939  ro- 
assessaent  and  subsequent  i:.:prcv„d  ucthcds.      Legislati.n  is  needed  to  com- 
plete i.iodernization  of  assessr.icnt  ncthods  and  correct   the  under-assossntcnts 
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f.nd  inoqtulitlcs  which  r.rc  unavoidable  under  prcjsont  racttioda.     This  ■.•ould 
tend  to  raise  the  tax  base,   irrospoctive  of  building  activity. 

Tax  rj.te         The  1932  di-op  in  the  gcnor"'.!  County  t'-x  rate  and  sub- 
sequent rise  thr<:'u;3li  1937  reflect  the  dcpresaion  and  rjcwory.     This    is 
shov/n  graphically  by  E;;diibit   7»     Since  1938,  vdth  an  expanding  tax  base, 
inaprovvjd  control  of      ••untj'-  finances  has  poriru-tted  succcfinive  reductions 
to  the  present  rate  of  $1*22  per  $100  of  assessed  valuation*     Further  re- 
ductions seem  precluded  by  the  warj    scarcity  of  labor  and  materials  v/ill 
retard  building  and  so  hold  down  the  t. a;.:  base;   on  the  other  hand,  rir:ing 
prices  block  attempts     to   cut  the  cost  of  present   services,  "-;hile  the 
continued  groivth  of  our  war  industries  argues  against  reduction  of  the 
present  level  of  County  services.     Aissuming  present   price  and  service 
levels,  a  post  v/ar  rate  of  Jpl,25  to  ^1.30  appears  possible  with  good 
management. 

Tax  levy  and  collections         The  rise  in  valuations,    shcvm  in  E>diibit 
7,  overcame  the  lowered  rate  and  produced  successively  higher  annual  tax 
levies.     Total    property  tax  collections  have  run  close   to  the  current  levy, 
except  in  depression  years.      Current   collections  have  recently  improved 
and  ari^  running  at     94  per  cent  of  the:  levy,  against  the  estimate  of  92  per 
cent  used  in  recent  budgets.     Strong  measures  to  collect   past-due  taxes 
X'vcre  responsible   for  the  1940  peak  in  receipts  and  have   substantially  re- 
duced the  backlog  of  uncollected  taxes.     Post   rnr  property  taxes  are  pro- 
jected on  92  per  cent  current  collections  and  the  recent  yield  of  back 
taxes;   possible   current  gams  v;ould  be  offset  by  lower  receipts  from  jHst- 
due  taxes  v/ithout   disturbing  th>j   projection  of  total  tax  collections. 
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EKPEimiTUi-iES 

Goncral  Govcvrnnciit         In  this  functional  group  arc  tho  costs  of  some 
23  activities  of  the  Count,/  govornnont,  rpstly  adi.iinistrativo  such  as  the 
Courts,  the   officoB  of  th-j  County  Coi.ii;iissionors,   tho  Tror.suror,   the  Auditor, 
and  the  Sheriff,  but  including  such  functions  as  rogistration  and  cluctions, 
zoning,   the  assossaent  of  prc-porty  and  its  purchase  at   tax  sales,   etc.,  as 
v;ell  as  housekeeping  exponsos   such  as  operation  and  naintenc.nco  of  the 
court  house,   jail  and  ether  county  buildings.     The   surxiary  of  general  gov- 
erixiontal  expend itiu" us  is  given  in  Table  3«     The  details  of  general  gcvcm- 
raont  expenditures  are  given  in  I'bdiibit  8,     It  vjill  be  soon  that  registration 
and  election  costs  ,ju:.ip  in  oi^ch  of  the  cven-nu;.ibered  years  in  uhich  County 
elections  arc  held.      It  will  also  be  noticed  tint  ."Krc  than  '^1 00, 000  above 
nornal  v/as   spent  in  1939  ff-r  property  assossr.iont;   this  iuvclved  al:Acst  a 
complete  reassoss::ient,    the  first  in  aany  years. 

On  a  per  capita  basis,   general  govcrninent  costs  have  been  fairly  con- 
•  stant,   rising  fron  ?2./i.8  in  1930  to  $2.96  in  1940,   and  as  the  population 
jumped  sharply,   dropping  to  $2.38  in  the  19/i-2  budget.     On  the  assuj-.:ption 
ttot  after  the  war  the  population  of  the  county  r;ill  scarcely  hold  its 
war-tir:ie  peak,  the  current  budget  allc-'.;ance  appoars  adequate  f^r  thu  post- 
war period. 

Public  Safety         This  function  includes  the  Police  end  Fire  Dopart- 
nents.      Expenditures  for  the   protection  of  life  and  property  "vverc  cc:a- 
parr. lively  low  in  1930,  at  ;k2.35  per  capita.     By  1940,    these  costs  anicuntod 
to  !i)3.26,   now  dovm  to  ^3-13  Por  capita  in  the  current  budget.     The  in- 
creases projected  for  the  post-'.^'ar  period  iiiflect   the  co'st  cf  additional 
personnel  as  v.'cll  as  higher  levels  of  cc:.-.pcnsation,  already  in  •effect,  as 
described  in  the  dopa.rtffierita.1  repa-ts. 
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EXHIBIT    8 

BALTIMORE  COUNTY 

COUNTY- WIDE      EXPENDITURES 

(ACTUAL     AND       PROJECTED) 
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Hoalth,  Correction  •.uid  '/jclfaro         Expenditures  for  Y^ublic  h'jalth  have 
boon  rising?;  with  tlic  rapid  gro';rt:,h  cf  th.j  Countj.     Tho  trend  is   cy.pcctod  to 
continue  aftor  the  v/ar,   as  sot  fcrth  in  bho  dopartncntal  rojcrt.     The  ex- 
penditure for  ccrrocbicn  is  a  aincr  itcM  yfalch  is  not   expected  to  expand. 
Welfare  costs,    on  the  other  hand,  are  projected  at  CLirrcnt  levels.     Uo\r- 
ovor,  ViTolfaro  needs  and  obligations  r.ay  be  so  ciTangod  by  post-vnr  dovclop- 
ncnts,   that  future  welfare  costs  are  unpredictable  in  cor.iparison  to  i.iost 
other  County  functions.     The  impossibility  of  foretelling   the  nature   cf 
State  ajad  f eder 'l  aid  legislation  and  particiioation  further  aggravates 
the   problem. 

Sanitation  and  "faste  Reir.oval         The  recent  rapid  increase  in  these 
costs  directly  reflects  the  gain  in  population.     It  nay  h-j  that   the  further 
increase  projected  for  post-vnr  years  '//ill  not  be   required  if  the  population 
curve  flattens  or  drops. 

Highifays         The  current  budget   shovra  a  slight  drop  frcr.  1941  due  to 
sone  curtailiaont  in  new  construction,     'rhe  post-ivar  projection  anticipates 
a  need  for  catching  up  with  necessary  construction  and  r.iaintenanco  vrark 
which  vill  be  doferred  in  vicr  tiues  due  to  lack  of  lebor  and  r.;aterials. 

Schools         In  lieu  cf  any  forcasts  by  the  County  Boa.rd  of  Education, 
a  scT-iiautonoiaous  body,   the  assuir.ption  I'^as  rxide  that   the  post  war  budget 
would  bo  the  sane  as  for  1942.     Any  laajor  population  distortion  ■..-tuld 
modify  thv;  estinatcs  shown,      riith   schools  accounting  fcr  aoro  tk"'-n  40  per 
cent  of  the  total  expenditures,   the  lack  of  a  projection  by  the  County 
Board  of  Education  is  glaring. 

Total  Expendit'JTos         On  a  per  capita  basis,   total  exp-enditures  for 
Couiity  functions  -  frei.i  State  as  well  as  County  funds  -  dropped  frou 
$28. GB  in  1930  to    :,-21  .k&  per  capita  of  the  osti;.iated   p-esent  population. 
Even  Vv'ith   no  further   incre'.sc  in  population,    sc-o  retui-n  toi/ard  fc^mer 
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EXHIBIT     9 

BALTIMORE  COUNTY 


COUNTY -WIDE     DEBT  ^^^  DEBT    SERVICE 

EXCLUDING      OBLIGATIONS     OF     THE     METROPOLITAN      DISTRICT 
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£)(jr  capitn,  costs  socr.is  a  roascaablo  expectation, 

DEBT  STRUCTUIIE 

Ovitstandin,';  Debt  The  County-rdi-lc  debt    (ozcludinr;   tlr.t  of  tho  Lot- 

ropolitan  District  because  it  is  self-supporting  in  pre.cticu,  although 
technically  a  county—. vide  obligation)  at  the   start   cf  1942  stood  at 
!!;5, 510,000,   or  loss  tlian  ti7o  per  cent  of  the  ti..tal  assessed  valuation. 
This  is  shovm  in  Exliibit  9.     T-K-thirds  of  tliis  County  debt  v/as  incirred 
for  highij"ay  construction,   and  the  balance  for   scheols;  most  of  it  mxLI 
r.iaturo  over  the  next  ten  years.     Principal  payments  rise  steadily  froa 
the  present  rate   of  ;:.300,000  a  year  to  peak  at   the    ^450,000  level  in  1953, 
then  drop  sharply  to  scarcely  half  that  lovel  and  teminate  in  1959,  v;hen 
the  County  will  be  free  of  general  tax-supported  debt,    if  additional  bonds 
are  not  issued. 

Debt   Service         Due  to  the  accelerating   schedule  of  r.^turities,    total 
princip-al  and  interest  requirenents   on  the  present   debt  -ill  r a-.;ain  until 
1954  at  about   the   '5500,000  current  level,   representing   scne  17  cents  cf 
the   present   jl.22  tax  rate.      In  1954,   clobt    service  requiron-jnts  drop  to 
^^300,000  and  thence  decline  until  1959,   'Aen  the  County  -all  be  debt 
free.      This  is  indicated  in  Exliibit  9. 

Borrovdng  Caixicity         Issuance  cf  County-wide  tax-supp^^rt  .d  bonds 
requires  Legislative  approval.     Judged  by  the  usual   standards,    such  as 
the  relation  of  debt   to  total  v?.luaticn    ^nd   of  debt    sei'vicc  to  total 
revenues,    the  debt  is  low.      In  th^  oconcnic  rather  than  the  legal  sense, 
therefore,   the  County  has  anple  ur.usod  bcrrcwing  power.      In  an  emergency  - 
v;ar  needs,    for  example,    or  the  telescoping  cf   sov^^ral  years'    norr.:al  con- 
struction into  a   shorter  period  to  take  advantage  of  pcssible  outside 
assistance  -  the  Count j/  could   expect  tc  borrow  at  low  inter :ist  rates,    es- 
pecially if  any  such  energency  bcrror-dngs  were  p:>.y:±l^  in  tv,n  years  or'"i^*ss. 
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PAYIIIG  FOR  THE  PROGrtAIi 

Pay-as-.you-p:o  Basis         Since  1930,  nc  County-vddc  bonds   (excluding 
the   solf-liquidating  bonds  cf  the  Motropclitan  District)  have  been  issued 
and  all  construction  has  been  done  froi.i  current  revenues,      ^ho  pay-as-you- 
go  basis   elminatos  all  interest  cliarges  and  so  prcvidos   the  greatest 
ancunt  of  construction  per  dollar  of  annareut  cost.     Houevor,   inflexible 
adhcronco  to  the  pp,y-.?.s-you-go  plr.n  uould   schedule  the  bulk  of  construction 
in  periods  of  expanding  revenues,  and,   b.-cause  boon  tL.ics  usually  involve 
rising  costs,   the  result  ud'^ht  bo  c  higher  true  cost.     Proper  ti./dng  of 
construction  requires  flcxj.bility  in  fi;iancing. 

Suriilus  and  Rosorvc  Accciu'it         BT.loiaore  County  obtained  sor^e  degree 
of  flexibility  in  financing  construction  on  a  pay-as-you-go  basis  thrcu^ 
its  Surplus  and  Reserve  Account,   cra:.ted  by  Legislative  action  in  1939. 
Tnis  is   shorm  in  Exliibit  10.     Funds  in  this  Account  can  be  used  only  "for 
capital   exponditur^js  for  novi  i:iprover.ient s    ...   of  a  perr'anent  nature  in 
the  physical  property  of  sa.id  County."     V/ith  broader  sources  cf  funds  andi 
a  loss  restrictive  ceiling,  reserves  could  be  built  up  in  this  .icco-unt 
dua^ing  xv:^r-boOi.i  years  v;ith  v/hich  tc  construct  in  the  pcst-vjar  period  aajcr 
sections   cf  the  County's  long-range  prcgraj.i. 

Ceiling  on  Account  The   present  Act   rrovidcs  that  the  .iccount   "shall 

at  no  tii.ie  exceed  the  s\m.\  of  Four  Himdred  Thousand   (3400,000*00)  Dollars." 

Sources  of  Recoijjts  The  Act  provides  that,  in  the  ddscrction  cf 
the  County  Coninissioners,  receipts  r.iay  be  deposited  in  the  account  frou 
five   sources,  as  follows: 

(a)  The  proceeds  cf   sales  of  property  sold  for  taxes j 

(b)  The  proceeds  of  sales  of  tax-reverted  property; 

(c)  Any  unappropriated  surplus,   or  any  tuie-xp>m  ded  balances  at  the 

close  of  a  fiscal  year; 

(d)  Collections  of  any  taxes  which  v/ere  delinquent  trie   or  nore  years; 
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EXHieiT     10 

BALTIMORE  COUNTY 


SURPLUS        AND       RESERVE       ACCOUNT 
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(o)     Receipts  from  the  sale  of  alcoholic  bcvcrar^e  licenses. 

The  fortuitous  nature  of  those  receipts  is  depicted  in  Exhibit  21, 
The  only  r-ajor  itci.t  is  approxir.iately  .1150,000  of  property  taxes  on  dis- 
tilled spirits,    colloctod  in  1940  frc;i,i  levies  of  earlier  years.     Bucausc 
legal  natters  had  delayed  collucticn  for  at  least  tv;o  years,   the  proceeds 
1/ioro  available  to   the  Account. 

To  date,  the  proce.^ds  ^.f  licenses  for  tho  sr.le  of  alcoholic  beverages 
have  not  been  credited  to  tlie  Account.     These  nov/  ai.tcunt  tc;  o,bcut   #85j000 
per  year  and  are  the  only  itoi.i  of  current  r^jvenues  viYdch  could  b^  appro- 
priated directly  in  the  Surplus  and  ReS'^rve  account. 

Prc.iectcd  Revenues  and  feponditur  os         Based  on  the  current  tax  rate, 
if  no  further  substantial  increase  occurs  in  assessed  valua.tion,    prcjoctod 
revenues  ndll  fall   short   of  necting  the  full  program  •vithin  the   six-year 
period.     E:dnibit  11   shovs  thiis  fact  graphically. 
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EXHIBIT     II 

BALTIMORE  COUNTY 


TOTAL    REVENUES    AND    EXPENDITURES 

EXCEPT    METROPOLITAN     DISTRICT 

(actual    and     projected) 
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IlCffiDLVrE  mOSFECT 
Rcctnitly  it  77r.is  cstii.-i'.tc;''.  thc.t,   in  addition  tc^   tho  Licrcasc  T;hich  has 
occurred  since  the  1%.0  Census,   the  P/iltincre-  area,   in  the  p.^riod  frou 
April  throu^^h  Decer.ib..r,   1942,  vrouJ-d  require  52,000  riore  workers.     Of  this 
nuiiiber  23,000,    iricludiij;    lo,000  :':iarricd  ];ii::rcats  v/ibh  iar.-dlies,   v.'culd  couc 
fron  outside  the  ?.rca.  ^      In     Baltiiacre  County  are  locctod  s'Xie  of  the 
lar:Test  and  fastest   -^rcndn.'.'  v;ar  industries  in  the  area  -  notably  tho  Glenn 
L.  Llcrtin  Coiapauy.     Theruforc  '-t  least  15,000  j-:,ore  v.-crkcrs  vdll  probably 
be  brou^iJit  Lnto  the  County  this  year,  v;ho,  i.T-th  their  fa;:iLlie.'i;,   -..'ill  brinr 
the  total  popu].aticn  c-f  BaitLMerc  County  t.-  an  u.itix.iated  240,000  level. 
Devel:.pi-ients  since  April,   1942  have   stresso'l  the  ,~rovdn^  ii;.portance  of  heavy, 
lonff  rani'^e  boir'Ders,   indie,  bin-;  that  tlie  County  should  be   prepared  -./ithin  the 
next  year  or  two  to  cope  ;.rith  a  population  of  250,000,   or  an  increase  of 
approxii.kately  100,, 000  since- April  1940. 

LONG  RAIjGE  PROSPECT 
In  cvaluatin-;  the  effects  of  the  v'ar  en  the  future  population  curve, 
certain  facts  nust  be  kept  in  r.'iind.     T'lO  increases  of  the  tvro  decades  of 
1920  to  1940  v/ere  the  result  of  people  i.iovin, ;  into   the  County  and  establish- 
ing what  v;ero,    f..r   th^  rxst  part,   pern-vanent  hor-es.      The   increase  cf  the  past 
tv:o  years,   concentrated  uainly  in  the   sc^utho-st   section  of  the  County  adja- 
cent to  the  defense  industri^-s,   is   due  to   an  influx:  of  workers  frcr.i  all  parts 
of  i^aryland  and  even  cth'^r  states.      Those  people,  ;v.ny  livin;:  i:i  trailer 
cor.ips  or  bcardin;;^  in  privr.te  hor/ios,   cannot  possibly  represent  the  stability 
of  those,  lar,-;ely  fr<;i:i  Baltiriicre  City,   v.^hc  r.icved   bo  the  County  in  tiie  years 


l/     Estii.iate   of  tii  e  U.S.    S..iplo,;'r.;ent   Service   fci'  i-iarvland,  ^available  in   "Pre— 
lirdinary  Report,   Raltir.iore  Area,    .-.'ar  and  Pcst-v/ar,"   prepared  by  the  National 
Resources  Plannin;;  Eoa.rd,   Region  2;   Office   of  Defense  Health  '."olfare  Services, 
Region  IV;   and  the  lr!.ryl;.nd  State  PlaniTinr;  CG.u.assion,  April,   1942 
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prccecdin  ;  the  indu strir.l  c.ctivLtj  cf  tho  }i-'"sont  vnr. 

Great  nui'.bors  <f  thusc  rczout  rA/Tiwits  arc  younrj,   sia-;lo,  unskilled 
wcrk^rs  or  rucuut  ;';xvxdaabv;s  ■■■i'  dcfi-ns^^   traiairr;  schccls,  :-lthcu';h  th..ro 
arc  S01..U  older  skills  roprcscntod.     About  onu  half  of  th,  roccnt  :;d  T^ant 
v/crkors  hav.-  brcu.-ht  their  fa;:;iliL!3.     ii.  ntL-.ibor  cf  fa;.iilios  i^rovido  r.orc 
than  one  i./crkor.      If  the  lab'.r  dcr.iand  lasts  Icn^;  >,acu  h  for  thtJ  youn;, 
sin:;lo  ni,-:rants  to  ost.-.blish  hcr.ios,    th  ■..y  nay  bocc.ic  porr.iaiv^nt.     These  v;hc 
are  here  ydthout  thrdr  faiiilies  -./ill  return  hcirie  -.facn  thjir  services  '.re 
no  lon,r;er  in  deuand. 

Tne  da.ionst rated  oconoinic   stabilit'/  cf  the  B-.lti;.:c.re    .rea  and  the 
favorable  position  of  soi.io  of  its  lead.in  ;  industries  su.';;;>.sb  ti;at  the 
■general  outlock  for  the  pv.st-vra.r  p^ried.  is  favorable  as  ccipared  :rith 
LV.ny  other  ind.ustrial  areas.      CcnV'-rsion  :f  facilities  ir.y;:  ■nar  production 
to  production  of  poace-ti.io  ;-iOods  v.dll  be  siupler  here  than  in  areas  -^lerc 
an  industrial  war  econoi.iy  vras   supuriiv.pc  sod  on  a  noriaally  rural  a.^ricultural 
section. 

Possible  industrial  prcblems  in  th',.  post-v;ar  ecoaoLiy  of  th-  aroa  an-l 
hence  to  Baltipore  County,  are  th^   shipbuilddnj  _nd  aii-craft   industries, 
Tlie  Hiltiiaorc  aroa   shipyards  onpln.yed  probably  loss  than  5)000  in  1939, 
whereas  today   (sui:ii:icr,  1942)   ornployr.ient  at  the  i.iajor  j^crds  a.-fro-atcs 
nearly  60,000.     Hovfover,   only  a  relatively  ranor  portion   of  this  industry 
is  vdthin  Baltinore  Count ,y.      Scao  repetition  of  the  1920  3lu;.iP  in  this  in- 
dustry,   eithv^r  i;  L.ie'liately  or  adthin  a  fev;  years  aft-;r   the  war,   is  to  bo 
expected.     Prospects  arc  ,'jood  for  scliO  velu..ie  production  cf  larje  transport 
planes,    in  v.diich  the  Glenn  L.  Lartin  Conpany  is  a  loader,  but  -.Tar-tau-ht 
coi.ipetition  frc.i  ether  industries  enterin"  the  field  uay  prove  serious,   and 
aircraft  eJ.iple;^n:ient  in  the  Baltiiaore  area  r.iay  be  only  a  fraction  cf  the 
v.far-tiiae  peak. 


-  30  - 

Bccauso  of  the  transpcrtati'.. a  advaatc;c;s  inhoront  bo  thu  pert  of 
Baltinoro,   it  is  prclxiblu  tlir.t  \7ith  ijnlar;'cd  and  i.iodcmizod  pl.':.nts,  st.-.ol 
production  and  a.;.plo,y].iont  -.dll  hold  up  bott^-r  in  tho  Baltij.ioro  aroa  than 
olsc;;hcro.     Goaaidcrin,-"  all  j.Lanufacturin,"  onploymcnt,  aa  a  vihole,   the 
Baltinorc  area  i.iay  suf  fur  in  the  ii'UMcdiiito  post-v/ar  period,   but   La  "ihc  Ion;; 
rmi  is'  likely  to  utaintain  uj  i[;loyr.ionb  equal  tc  or  above   th'j  national  level. 

V/ith  BaltiiMore  County  the  mcot  rapidly  ^.xpandin;;  sector  of  the 
Baltimore  i.ietropolitan  .'irea,   plv.nninr-  now,   in  anticipation  of  a  continuous 
steady  r^ro^vth  of  the  County,   is  particularly  i:\portant.     The  preparation 
of  a  detailed  plan  and  specifications  at  this  tii..„,  vfhen  construction  is 
necessarily  at  a  riiniiaun,  -Adll  provide  present  einployinent  for  Co'anty  a;j-.ncio£ 
norr.ially  en;;;a^ed  in  construction  activities. 
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BALTIMORE  COUI'ITY  JETROPOLITaM  DISTRICT 
George  W.  Stephens,  Jr.,  Chief  Engineer 

ORGAjMIZATION 

The  Baltimore  County  Metropolitan  District  was  created  by  an  Act 
of  the  State  Legislature  in  1924,  to  extend  City  water  and  sewer  services 
to  the  more  densely  settled  areas  of  the  County.  Originally  covering 
about  181  square  miles,  it  now  includes  250  square  miles  of  the  most 
urban  sections  of  the  County.  No  major  increases  in  area  are  expected  in 
the  near  future  as  shoi^vn  in  Exhibit  12.  Additional  sections  of  Baltimore 
County  nay  join  the  District  upon  petition  of  three-fifths  of  the  regis- 
tered voters  in  that  section,  subject  to  the  approval  of  the  District 
Commissioners  and  the  Mayor  and  Council  of  Baltimore  City.  Llains  are  ex- 
tended only  after  further  petitioning  by  the  oxmers  of  three-fifths  of 
the  abutting  propcrtjr  and  after  it  is  determined  that  the  extension  is 
self-liquidating. 

The  Commissioners  of  Baltimore  County  serve  as  the  Commissioners  of 
the  Metropolitan  District  and  appoint  a  staff  headed  by  the  Chief  Engi- 
neer. 

FUNCTION 

Roughly  half  the  families  in  the  Metropolitan  District  are  supplied 
with  City  vater.  At  the  end  of  1941  there  vrere  13,640  meters  connected 
with  the  District  ivaber  mains  and  2,635  meters  connected  directly  to 
City-owicd  water  mains.  Onl3''  11,190  premises  were  connected  with  the 
District  sanitary  sowers.  Thus  approxiiiiatcljr  10,000  houses  supplied 
with  vfator  must  depend  on  cesspools  and  similar  disposal  systems  to  care 
for  their  selvage.  The  sudden  influx  of  population  into  the  District  has 
enormously  increased  the  demand  for  further  extension  of  both  the  rater 
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EXHIBIT     12 

BALTIMORE  COUNTY 

METROPOLITAN       DISTRICT 

PROPOSED      IMPROVEMENTS 

PENNSYLVANIA 


LEGEND 

«>  COMMUNITY 

+  APPROXIMATE      PROJECT     LOCATION  C"«'«0 

®  APPROXIMATE     PROJECT     LOCATION    C"""'") 

V.  lA  REFERS     TO      PROJECT      lOENTIFiEO      ON 

^  SUMMARY  SHEET 


•  MLC     OP     aiLIt 
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and  the  sewerage  systems. 

The  District  is  essentially  a  fi.aancin,"  and  construction  agoncy, 
rather  than  an  operating  utility,  in  the  fields  of  water  supply  and 
sewage  disposal. 

Water  Supply    Baltimore  City  operates  the  entire  water  supply  sys- 
tem in  the  Metropolitan  District,  The  District  finances  and  constructs 
all  water  mains  and  connections  and  buys  the  meters  but  turns  the  system 
over  to  tiie  Bureau  of  VJater  Supply  of  Baltimore  City  for  operation  and 
maintenance.  The  City  maintains  the  lines,  supplies  and  p'Oinps  the  water, 
installs  the  meters  (at  a  cost  to  the  District  of  $16  per  meter),  main- 
tains and  reads  the  meters j  ;/.nd  collects  the  water  bill  and  a  seri/ice 
charge  v;hich  varies  according  to  the  size  of  the  meter. 

Sewage  Disposal    The  sanitary  sewers  are  likewise  constructed  by 
the  Metropolitan  District,  wiiich  maintains  them  through  annual  service 
charges.  The  District  contains  onlj^  one  sexmge  disposal  plant.  This  is 
located  at  Towson  and  is  part  of  a  local  system  originally  financed  as  a 
separate  district  but  now,  in  effect,  included  in  the  Ifetropolitan  Dis- 
trict, The  Towson  disposal  plant  ite.s   recently  increased  in  size  but  is 
again  nearing  its  capacity.  ElGc-fhere  the  seiivage  from  the  District  is 
disposed  of  through  the  Baltimore  City  sewerage  system  by  agreement  r.dth 
the  City  at  a  charge  of  ;!)2.25  per  annura  for  each  house  connected  to  the 
city  system.  The  arrangement  results  in  some  inequalities.  For  instance, 
the  Dundalk  section  of  the  District  is  connected  directly  vfith  the 
privately  owned  sewer  mains,  and  District  residents  in  Dundalk  pay  the 
service  rates  established  by  fnc  Dundalk  Company,  Tiiis  Dundalk  rate 
includes  the  cost  of  constructicn  as  vrell  as  maintenance,  v.iiereas  the 
District  rates  include  nothing  for  construction.  Since  this  is  met  froa 
other  District  Charges,  it  becomes  an  added  e:-ipense  to  the  Dundalk  resi- 
dents. 
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EXHIBIT     13 

BALTIMORE 


COUNTY 


METROPOLITAN       DISTRICT 

DEBT    AND  DEBT  SERVICE 

(including       towson     sewers) 
TOTAL     FUNDED     DEBT     PAYABLE      PRIMARILY 
SPECIAL      BENEFIT      ASSESSMENTS 


FROM 


HISTORIC       RECORD 


$  8,000,000 


6,000,000 


4,000,000 


2,000,000 


PROJECTION      OF     TOTAL      FUNDED      DEBT      OUTSTANDING       AT      DEC  31,1941 
ADJUSTED    TO     INCLUDE       |  920,000      METROPOLITAN      DISTRICT     BONOS 
SOLD"    IN     FEB.  1942, 


1925 


PROJECTION      OF     SERVICE      ON     FUNDED      DEBT     SHOWN     ABOVE 


$  600,000 


500,000 


400,000 


300,000 


200,000 


100,000 


1925 


I   FOR     TABULATION     SEE   APPENDIX      10 
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FINANCIAL  STJlilCTIJRE 

Debt    For  tho  purpose  of  financing  conctruction,  the  Metropoli- 
tan District  has  legisl?'.tivo  authority  to  issue  bonds  up  to  7  per  cent 
of  the  assessed  valu;:>.tion  of  the  taxable  property  in  its  confines.  At 
the  present  time  the  fp3, 516,000  outstanding  bonds  approximate  3  P-r  cent 
of  tho  District  vala^.tion.  E:chibit  13,  is  a  graph  of  the  District  debt. 
District  bonds,  in  theory,  ar^j  general  obligations  of  the  entire  County 
but,  in  practice,  arc  serviced  from  the  District's  ovra   revenues,  and 
construction  is  undertaken  only  after  determination  that  it  v/ill  be  self- 
supporting.  Tlie  bonds  are  issued  in  series  from  time  to  tiinc  and  mat'jre 
serially  ovi^r  a  period  of  40  years,  usually  xvith  no  maturities  falling 
due  for  the  first  several  years  in  ordor  to  give  the  benefited  property 
tiTiie  to  develop. 

Debt  Service    Amortization  and  interest  on  District  indebtedness, 
incurred  for  water  or  sower  facilities,  or  both,  arc  charted  in  Exhibit 
13.  From  Exhibit  14  it  viii  be  seen  that,  prior  to  1938,  the  receipts 
applicable  to  debt  service  were  insufficient  to  cover  requirements. 
The  recent  sale  of  District  bonds  at  a  net  interest  cost  of  less  than 
two  per  cent  reflects  the  fact  that  since  1938  the  available  receipts 
have  been  exceeding  debt  service  charges  by  a  margin  sufficient  to 
give  the  District  a  sound  credit  standing. 

Revenue  Sources    The  revenues  of  tho  District  go  mostly  to  meet 
debt  service  because  oportitions  are  so  limited.  This  is  sho^.Ti  in 
Exhibit  14.  Revenues  are  derived  primarily  from  the  proceeds  of  spccirJ. 
benefit  assessments  supplemented,  since  1937,  by  a  small  ad  valorem 
tax,  both  of  which  arc  novf  billed  and  payable  along  ^.^dth  the  r^'^ular 
County-TiTide  ad  valorem  property  tax. 

Special  Benefit  Assessments    Against  all  property  '.'hich  abuts  on 
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EXHIBIT     14 


BALTIMORE  COUNTY 

METROPOLITAN      DISTRICT 

RECEIPTS   AND   EXPENDITURES 
APPLICABLE      TO      DEBT      SERVICE 


$  500,000 
400,000 
300,000 
200,000 
100,000 
0 


*  t   200,000 


100,  000 


-  $   100,000 


1932     33       34       35       36       37 
YEAR    ENDING    MAY  31       - 


7  MO. 


LEGEND 

MBCELLANEOUS 
i  PERMITS    AND    INTEREST 
id  AD  VALOREM  TAXES 
t<<^  PRIOR    YEARS 
DID  WATER  > 

N=I=H  SEWERS 


BEfCFIT 
TAXES 


38       39       40      41 

YEAR     ENDING    DEC.  31 


EXPENDITURES  _g^ 


1932     33       34      35       36       37 
YEAR    ENDING     MAY   31      


7  MO. 


Q  OF  WHICH  $6^21185  TO  ROLAND 
PARK    COMPANY    FOR     SURVEYS, 

d)  OF  WHICH  $23,328  17  TO  ROLAND 
PARK    COMPANY    FOR    SURVEYS. 


rrm 


MISCELLANEOUS 


PRINCIPAL 


INTEREST 


38       39       40      41 

YEAR    ENDING    DEC.   31 


COMPARISON  OF  RECEIPTS  AND 
EXPENDITURES  FOR  EACH  YEAR 


RECEIPTS    IN    EXCESS 
OF  EXPENDITURES 


EXPENDITURES    IN    EXCESS 
OF    RECEIPTS 


1932      33      34       35       36       37 


38        39       40       41 


t    100,000 


OPIIRA" 


I0N3     ACCOUNT 


RECEIPTS      FROM      SERVICE     CHARGES 


EXPENDITURES     FOR    MAINTENANCE 
AND    OPERATION 


1932      33       34       35       36       37 
FOR      TABULATION     SEE     APPENDICES       II     AND  .  12 
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either  water  or  sewer  lines  special  assessments  are  levied.  In  effect 

this  charge  is  for  m^-iking  tnc  service  accessible  and  is  thf;  s-'me  for 

each  service,  being  made  annually  a  front  footar^-e  basis  rs  follov/s: 

Front  Footage  Basis 
(Cents) 

Classification  Water  OR  Sev/er       V.'ater  AHD  Sev/er 

1.  Subdi.vision 

2.  Business 

3.  Small  acreage 

first  150  feet 
next  150  feet 
over  300  feet 
A.  Agricultural  -  liinited 

to  150  feet  if  connected  15  30 

The  annual  levies  and  receipts  from  front  footage  benefit  assess- 
ments are  shown  in  Exhibit  1^. 

District  Ad  Valorem  Tax    The  supplementary  ad  valoreia  tax  is 
levied  on  all  taxable  property  in  the  Metropolitan  District,  vfhether 
serviced  by  District  utilities  or  not.  It  provides  a  cushion  against 
deficiencies  in  receipts  from  front  foot  assessments  and  reflects  the 
fact  that  surveys  and  extensions  of  liia.ins  benefit  not  only  the  property 
immediately  serviced  but  also  property  which  will  participate  in  the 
benefits  of  the  system  in  the  future.  A  Virater  ria.in,  for  exaimple,  must 
be  of  such  size  and  construction  that  it  will  providt  not  only  for  current 
needs  but  also  for  future  development.  The  ad  valorem  tax,  initirlly  10 
cents  per  f-100  of  assessed  valuation,  is  now  3  cents.  Exhibit  1/+   shov-s 
the  collections  from  this  tax. 

Permits,  Interest  and  liiscellaneous  Receipts    Cciparatively  small 
amounts  are  derived  from  oth^^r  sources,  such  as  fees  for  pen.iits  and  inter- 
est receivable.  These  are  also  shovm  in  Exhibit  1^. 

Sewer  Service  Char..Tes  a-nd  Costs    The  charge  jiiade  for  inaintenance 
and  operation  of  the  District  sewerage  system  minimum  *6.32  annually  per 
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connect icii.     Exl'iibit  Ik  shovirs  the  trend  of  these-  receipts  and  also  of 
Gxpenditur'os  for  maintenance  r.nd  oper'-tion.     The  present  oper>iting  sur- 
plus will  n^rrow  as  the  system  ages  and  maintenance  and  pumping  costs 
increase, 

PROGa'.M 

Possible  Changes  in  Control  of  Opcro-tion         The  day  is  not  far  dis- 
tant uhen  final  determination  must  be;  made  as   to  the  advisability  of 
County  operation  ci  both  v&ter  and   sevrorage  systems  as  ccmix.red  vdth  the 
present   intcyrated  County-City  systems.     Such  a  decision,   basic  to  long- 
range  program,  hinges  first  en  the  feasibility  and  practicability  ef  inde- 
pendent County  systems,   and   second  on  vjhethor  Comity  operation  7rould  be 
more  efficient  and  more  economical,  ;dth  total  costs  mor^  equitably 
distributod,    than  at   present, 

Indep-^ndent   Systems         A   complete  and  independent  County  v.-atcr  sys- 
tem,  intercoanocted  vd-th  the  City  system  for   standby  and  emergency  reasons 
only,   impli'js  an  unscrambling  of  the  present  complicated  a  ad  ^-id^ly 
scattered  District  i  .cilitics,    together  vath  expensive  devolcptient  of  an 
independent  rstor  supply.     A  separate  County  sovrer  system  irould  involve 
sij.iilar  unscrambling,   as  v.ell   as  costly  Ldsposal  plants. 

County  Operation         Modification  cf   the   present  relationship  vrith 
the  City  seems  less  costly  and  m.ore  feasible.     T}ic  County  might  take  owr 
all   retail  water  operations.     For  instance,   the  District  -.culd  purc;:e.se 
water  from  tho   City  at  -.Tholesale  price,  install  and  read  thu  retail  meters, 
bill  and  collect  the  acceunts,  and  so  retain  a   profit  as  a  distributor 
ef  water.     Vraclesalu  water  meters  are  probably  impractical,   because  of 
the  1-rge  number  of  mains  crossing  the  City-County  boundaries.     District 
pa^/monts  for   City  sei'v'age  disposal  might  be  revised  tc  reflect  cost  determi- 
nation,  i.ieasuremeat   of  vcluae,   and  a  scalo   cf  charg-.s  bas^-d  on  cost  plus 
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c  reo.sonable  profit  to  the  City.  Here  again,  however,  the  naabor  and 
layout  of  existing  inains  might  present  striour;  difficulties.  It  is 
doubtful  if  the  District's  comraitments  to  the  holders  of  its  bonds  vould 
prove  a  li-gn.l  ij-ipedi;.ient,  because  its  financial  standing  would  bo  Lmproved. 
Essentially  the  problem  is  to  vrork  out  better  arrang.-ments  with  the  City. 

Control  of  Land  Use    Substantial  economies  in  providing  future 
water  and  sei;erage  facilities  \,'ould  result  from  the  crention  of  some  au- 
thorityj  such  as  a  County  Planning  Commission,  to  study  locations  of  ex- 
pected expansion  pnd  designate  specific  Irnd  use  areas.  IVith  certain 
positions  set  asidu  for  residential  purpos>js,  some  for  co;nr.Krcial  uses, 
others  for  industrirl  uses,  and  still  others  for  recreational  purposes, 
it  would  be  possibli.  to  estiiiir.te  accurately  sectional  needs  and  devise 
comprehensive  plans  to  meet  th^m.  The  authority  should  not  be  limited  to 
the  Distrj.ct  alone  but  should  bo  Count y-v/ide  in  scope.   Conpreh^nsive  land 
usi-  pattern  created  and  controlled  by  a  Planning  Comr.iissioner  vould  uji— 
doubtedly  be  of  great  value  to  practically  all  the  County  governmental  de- 
partinents  as  well  as  the  Metropolitan  District. 

I'ipps  ?nd  Plans    The  flood  tide  of  war  industries  has  brou^-ht 
thousands  of  pcoplt,  into  the  Metropolitr^n  District  and  is  ov<-rloading  the 
capacity  of  many  existing  ivater  and  sewer  frcilitios.  Ev^ry  e>rtension  re- 
quires c;ireful  surveys  .  nd  ov^^rall  plannin£^  if  the  system  is  to  be  run  at 
ma:ximum  efficit;ncy  -nd  minimum  cost  to  the  ta;:payers.  Yet  the  urgency  of 
the  demands  are  such  th;'t  the  District  is  frequently  forced  to  proceed 
vdth  inadeqiiate  information.  At  present  only  25  per  ce-nt  of  the  District 
has  been  satisfactorily  mapped,  A  topo^'raphic  survey  of  the  remaining 
areas  is  need-od  in  order  to  jiiap  the  entire  District,  Complete  and  compre- 
hensive maps  v/ould  enable  the  District  to  draw  up  .Xister  water  and  sev/er 
pl'.ns. 
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A  number  of  collateral  values  would  also  follov/,   such  as  the  cvi- 
dencG  of   surveys,  maps  cind  plans  in  obtaining  possible  grants-in-aid. 
For  example,  where   ijar  needs  require   extensions  of  mains,  the  District 
endeavorr:i  to  determine  the  portion  that  can  reasonably  be  considered 
self-liquidating  and  to  request  the  Federal  governiaent  to  subsidize  the 
remainder.     Such  requests  would  bc'  furthered  by  car-jful  overall  planning, 
based  on  comprehensive   surveys  and  maps.     These  comprehensive  maps  vvould 
be  immediately  useful  to  other  departmcats,   notably  Highway  3.nd  Zoniiig, 
and  would  provide  a  sound  basis  for  assessment  purposes  and  for  any 
contiimplatcd  over-all  planning  for  land  use.     The  Metropolitan  District 
has   statutory  authority  to  raise   ?.nd  expend  f'onds  for  tills  purpose. 

Statistical  n^cords         Closely  allied  vjith  the  need  for   comprchc.nsivG 
mapping  is  the  dcsin.bility  of  bringing  up-to-date  all   statistics  and  data 
on  coe5t,    pipe  footage,   etc.     There  is  a  quantity  of  such  valuable  infor- 
mation in  the  District  Office  which,   because  of  insufficient  personnel, 
cannot  readily  be  analysed  and  put  in  usable  form. 

Department  of  Public   /Jorks         A  Department  of  Public  '■.orks  should 
be  created  v/hich  v/ould  coordinate  and  expedite,  the  work  of  the  High'';ay 
Department,    the  Metropolitan  Distilct,  the  Zoning  Department,   a  possible 
Electrical  Service  Department,  and  all   oth jr  agencies  requiring  engi- 
neering services.     All  the  technical  work,  drafting  n.nd  surveying,  etc. 
•ciuld  be  centralized  in  this  dcpartmexit.     The  Chief  Engineer  of  such  a 
departme/it,   sLnilar  to  the  Chief  Engineei"  of   Baltiiaore  City,   vrould 
exercise  overall   supervision  of  all   engineering  work  oi    the  County. 

Pending  the  organization  of  such  a  departraent,  it  is  recoiimended 
that  a  council  of  departraent  heads  b,:  organized  to  provide  better  co- 
ordinaticn  between  the   departments. 

Construction  Schedule         iiny  long  range  progra.m  must  allov/  for 
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such  unprodictablc  footers  an  drought,  lov/cring  of  tho  vr^t.r  tablo,  and 
divoi-'sion  of  underground  sources  of  y/j.tc.'r.      For  instance,   serious 
shortages  nay  develop  in  an  apparently  adequp.to  supply.     On3.y  by  constant 
review  and  revision  can  the  program  be  kept  flexible  cnou,[:h  to  moot  unfor- 
seen  dovelopmcnts.     With  full  expectations  of  modifications  c'ue  to  such 
changes,    as  well  as  to  priorities  affectini^  available  materials  and  conse- 
quent  altered  costs,   the  itletrcpolitan  District  has  prepared  a  schedule  of 
future  vi'ork  in  both  its  water  and   sev/erago  systemG. 


REGOMCSTOATIONS 
Baltimore  County  Metropolitan  District 

1.  A   study   should,  be  made  of   the   possibilities  of  County  operation  of 
the  water  and  sev;erage  systems.     If  changes  in  present  methods  are 
indicated,  the  study  shculd  be  submitted  for  consideration  jointly 
vdth  Baltimore  City  in  the  endeavor  to  ivork  out  a  more  equitable 
arrangement . 

2.  A  Coimty  Planiiing  Commission  should  be  created  ■.Those  duties  v/ould 
include  th;.'  preparation  and  control  of  an  overall  Ir.nd  use  plan. 

3.  Topographic   surveys  and  comprehensive  maps   shoiold.  be  completed 
for  the  untiro  ivietropolitan  District. 

4t     The  Metropolitan  District   staff  should  be  increased  sufficiently 
to  put  the  statistical  records  i.n  usable  form. 

5.  A  Department  of  Public  '.'crks  sli'-'i'dd  be  created  bo  coordinate  and 
expedite  the  Ox-igineering  -/.rork  of  all  County  dcfcrtnicnts. 

6.  Construction  should  be  scheduled  on  the    pi-ojects  s'jr-Lmarizcd, 
subject  to  annual  re\-ievj-. 


BALTIMORE    COUNTY 
COMMISSIONERS 


BALTIMORE  COUNTY 
MARYLAND 


SIX-YEAR  PROGRAM 
DEPARTMENTAL   SUMMARY 
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MARYLAND  STATE  PLANNING 
COMMISSION 


Department 

Baltimore  County  Metropolitan  District 

Date 

September  15,..19A2 

Departmental 

Priority 

By        By 

No.     Group 

NAME  OF  PROJECT 

Total 

Estimated 

Capital 

Cost 

Annual 
Increase    t 
Decrease  — 
in  Operating 

Budget 

Nature    of 
Project 

Constructiun  (C) 
Service            <S) 

A 

A  study  of  ownership  and  control  of  the  water 
and  sewerage  systems 

S 

A 

Creation  of  a  Planning  Conimission  for  the 
County 

1/ 

1/ 

S 

A 

A  complete  topographic  survey  for  the  entire 
Metix^politan  District 

500, ooc 

_ 

S 

A 

Staff  for  work  on  cost  data  and  District 
records 

41,000 

s 

1 

A 

Lutherville,   sewers  for  area  j/u  square  mile 

196, OOC 

+9,000 

C 

2 

A 

Kuxton,  sewers  for  area  l/2  square  mile 

12A,000 

46,000 

C 

3 

A 

North  Point  Koad  -  Patapsco  River  Neck, 

sewers  for  area  5  square  miles                           ' 

,100,000 

fl50,000 

C 

U 

A 

Graceland  Park  and  Fairlawn,   sewage  collec- 
tion system  for  area  of  approximately 
1  square  mile 

260,000 

+13,000 

C 

1 

A 

Old  Harford  and  Satyr  Hill  Roads,   south  of 
Joppa  Road,    5,000  ft.   of  12"  water  main 

30,000 

+600 

c 

2 

A 

Oak  Forest  Development,   3,100  ft.  of  8"  C.I. 
water  main 

8,000 

+150 

c 

3 

A 

Cockeysville,  Viarren  Road  east  of  York  Road, 
1,000  ft.  of  12"  C.I.  water  main 

5,000 

+100 

C 

K 

A 

Loch  Raven  Boulevard  between  Joppa  Hoad  and 
Taylor  Avenue,   7,000  ft.   of  12"  C.I.  water 
main 

51,000 

+1,000 

c 

5 

A 

Lansdowne  sewers,    system  for  l/2  square  mile 
(Continued  on  next  page) 

15A,500 

+7,500 

c 

1/     See  Zoning  Department  recommendation 

Submitted  By 


1-jtle         Chief  ^gineer 
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MARYLAND  STATE  PLANNING 
COMMISSION 


Department  Baltimore  County  Metropolitan  District 


D^,^  September  15,   1942 


Departmental 

Priority 

By         By 

No.     Group 


NAME  OF  PROJECT 


Tanglewood,  east  of  Catonsville,  south  of 
Frederick  Road,  sewage  collection  system 
for  I/a  square  mile  -  outfall  approximately 
7,000  ft. 

Harford  Park,  outfall  sewer  extension  approxi- 
mately A>500  ft. 

Putty  Hill  Road  sewers,  sewage  collection 
system  l./u   square  mile  area 

Reisterstown-Glyndon  sewers,  complete  collec- 
tion system  for  I-I/2  square  mile  area 

Patapsco  River  from  Hammonds  Ferry  Road  to 
east  of  B.  &  0.  K.R.,  approximately  10,000 
ft.  of  outfall  sewers 

St.  Dennis-Relay,  sewage  collection  system, 
approximately  3/4.  square  mile  and  approxi- 
mately 3,000  ft.  of  outfall  sewers 

Harfordshire,  vicinity  of  Carney,  Harford  and 
Joppa  Roads.  Sewer  for  area  approximately 
1  square  mile. 

North  of  Towson,  sewage  collection  system  for 
area  north  of  Joppa  Road 

Liberty  Road-Lochearn,  sewage  collection  sys- 
tem for  1  square  mile  area. 

Timonivun,  York  and  Cinder  Road,  complete 
sewage  collection  system  for  I/2  square 
mile  area 

Inverness,  Wise  Avenue,  Bear  Creek  -  water 
mains  and  distributing  system 

Joppa  Road,  east  from  Burton  Avenue  near 
Carney,  approximately  2,500  ft.  of  12" 
C.  I.  water  main 


Total 

Estimated 

Capital 

Cost 


Annual 
Increase  + 
Decrease  — 
in  Operating 

Budget 


Nature   of 
Project 

Construction  (C) 
Service  (S) 


7 
8 

9 
10 


3 


1 

1 


B 


B 


22,00C'     41,000 


21,00c      +1,000 


52,50c 


310,00c 


116, 60c 


167, 50c 


+2, 50c 


+15,000 


+5,800 


+8,300 


10 A, 50c    46,000 


262,50c    +13,000 


320,00c   416,000 


165,00c     +8,000 


30,00c  +600 


10,00c  4200 


Submitted  By    ., 

^j^^  Chief  Engineer 
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OFFICr:  OF  COtJI^ITY  ROADS  EWGIN]i;j'R 

Captain  Hernuxn  F.  Moytr,    Jr. 
Roads  Enf7incor 

''  Jofieph.6.  Thompson 

Assit.int  Ror'.ds  En,;jinoor 

FUNCTION 
Tl:ie  office  of  County  Roads  Elngineer,   or/?anized  in  1900,  long  before 

the  estaVdishiiiont  of  the  State  Roads  Cd  inisi^n  in  1908,   has  '  lv.',"ys  been 
a  leader  aiaong  thti   counties  of  Maryland  in  duveloping  a  ruid  system. 
Tlie   chief   engineer  of  this  Department   serv-.-d  as  the  first   chief  engineer 
of  the  State  R  ^ads  Coi;i;aission.     As  errly  as  1914  this  Dennrtnent  experi- 
mented ?;ith  a  concrete   road,    one  of  the  first  departments  in  the  country 
to  do   so.     The  function  of  th'.  Department  has  ali,;ays  been  to  maintain  and 
extend  the  rjad  syst^^m  to  meet  tlie  de;,i;'.'.nds  of  increps^^d  traffic  and  nev; 
developj'iunts.     In  addition,    it  must  carry    v-xt  the  related  tasks  of  con- 
structing and  m?,intaining  draina^fje  facilities  for  stona  water,  as  i.ell  as 
snov;  re.aoval  and  vStreet  cleaning. 

ORGANIZATION 

Personnel         Currently  the  Deoartiient  employes  a  fjrce  of  269.     All 
the  er.iployees  are  appointed  by  the  Cv^i-uity  Coi.L.iissi  )ners  and  are  re;.;ovable 
for  inefficiency  and  neg'lect  of  (luty  aft^-r  a  public  hearing.     The  R^ads 
Engineer  is   directly  responsible  to  tho  C  ,unty  Corxiissioners  for  the  oper- 
ation of  this  Depprti-ient. 

Nature  of  Road  Systenr"-         Brltir.iore  County,    in  1938,  had  the  hi;^est 
r  ad  mileage   (1,251)    •■i   any  county  in  the  State,   approxL-ia.t ely  9.3  per 
cent    of  the   total  State   road  milt-a^u.     Of  all  the   roads  in  the  County, 


^s-  State-udde  Highivay  Plrjining  Survey. 
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State  ror.ds  f  jmied  only  16. 7  per  cent  oi  the  tot;:l,   c.  sr.-.llcr  ,r)r -^portion 
thcin  in  ri.ny  other  county  of  the  3tr;.te.     At  the  sr/rie  tinu  the  County  ror-.ds 
of  Baltinore  C'junty  hr.d  the  highest  dciley  trr.vel  rrte,    21.2  p^iT  c-^nt    >f 
these  rjc'.ds  hrvinri  cjj  average  daily  travel  of  over  ^00  vehicles.     Table  l^ 
is  a  suiiViary,  by  Mileage,    of  the  type  of  County- ov;ned  ro- r's  fjr  th..;  y^ars 
1936  throu,*  19-^.1. 


Ti.BLE  U 
BALTIMORE  COUIvfTY 


iffLa'.Gi']  OF  COUNTY  ROADS 

1936  -  19A1 

>H 

CO 

«■'■  ^ 
H    U 

Liilos 
Dust 

Iiiles 
Ciixlcrs 

Gravel 

Iiiles 
Rough 
St  one 

9 

CO    Ti 

0    t-3 
iH    0 

•H 

c.i    -P 

1-P  H 

CO            cj 

0  ^  Si 

r-\   r-\     r- 
•H     U     CO 

9,  0  .•- 

0 

jJ 

4J 

0 

0 
CO     Fh 

CO  4J  -' 

to 

)     0 

on  Si 

r!    0 

r-\     C 

r-{   0  r^ 

JJ    r-| 

•rj     0 

•d  ^  w 

r::  CO  •  s' 

1936     107.30     30.60     12.50     1.^0  8^.60  A99.00  6.25  127.38  5.00  876.03 

.^0  117.70  525.20  10. 6S  127.33  5.00  391.68 

.AO  113.60  550.35  12.65  12.^.83  3.6O  895.^3 

.A5  110.95  569.63  11.55  12A.25  5.05  905.65 

.31  121. a  593.61  U.03  13A.02  928.18 

.21  119.90  612.89  13.88  138.36  9^0.93 


1937 

92.70 

12.70 

1938 

78.60 

11.40 

1939 

75.35 

8.A2 

19A0 

59.72 

5.08 

19a- 

51.25 

A.AA 

The  above  tcble   shus  that   great  progress  has  been  .'x.'.ie   in  extending 
and  i.ndernizing  the  C  ^unty  roads  system.     IJithin  6  years,   1936  to  19^1? 
107  iuiles   of  dirt   roads  h.'^ve  been  reduced  'o^''  inpr:)ve.,ient  to   51  "dies. 
Dust,    cinder,   and   OTavel  ro?ds  are  practically  nonexistent  and  the  i:iil<-age 
of  the  uore  improved  types  of  road  has  been  continuously  increased. 

The  distribution  anong  the  various  Election  Districts  of  the  County 
roads,   by  t;npes,   is   shovm  for  the  years  1936-/!tO  in  Appendix  I3. 


Plannin,f::  of  Annun.l  Pro,Tro.i.i    The  profjrno  f  jr  each  year  is  detor- 
niined  by  an  exhaustive  surv^-y  of  the  Dads  systems  in  the  County.  Based 
on  this,  a  detailed  pro  gran  and  bud/:r»^t  is  submitted  to  the  C'mnty  Con- 
nissi-jners.  The  CoLuiissioners,  after  a  public  he-ring,  pass  on  the  pro- 
grain  and  budget  and,  in  accordance  with  their  financial  policy  for  the 
Coijjity,  allocate  a  share  of  the  anticipcated  general  tax  receipts.  The 
fact  that  for  the  last  three  successive  y-^ars  the  County  Corxiissioners 
have  approved  the  entire  program  and  bud^fet  as  subnitted  by  the  County 
Roads  Ent'iineer  is  considered  a  tribute  to  the  character  jf  the  progranis 
proposed. 

To  permit  flexibility  of  the  annual  progrrm,  the  Dep'rt,.ient  provides 
for  emer.-^ency  \iov\i   in  addition  to  its  normal  projraia.  The  Office  of 
County  Roads  Engineer  is  alvmys  available  to  citizens  vdshing  to  address 
a  coraplaint  rej^.rding  road  conditions.  If  investigation  shov;s  the  e:r.ist- 
Bfice.  of  a  serious  condition,  the  correction  becomes  a  supple;;iental  part 
of  the  dejiartmental  program  for  the  year. 

Financin.q  County  R.oads    The  na.jor  portion  of  the  funds  f  :.r  the 
operation  of  this  Department  comus  from  the  generr.l  taj>:  receipts.  In 
1942  the  charg<..,  .^.9  cents  of  the  trac  dollar,  is  expectt.d  to  yield  .f771,030. 
Fifty  per  c^.nt  of  the  receipts  must  be  spent  in  the  Slecti^n  District  in 
which  it  is  collected,  and  thu  remainder  /kay  be  spent  any^/vhere  in  the 
County  at  the  discretion  of  the  C  .'unty  R'^adg  liigineer. 

In  addition  to  this  money  the  Department  receives  a  share  of  the  li 
cent  lateral  gasoline  t.-oc  from  the  State.  In  19A2  this  v/as  C'139,796, 
One  half  of  this  fund  must  be  usod  to  service  the  outstanding  debt 
($2,610,000  as  of  Dece.mber  3I,  19Al)  incurred  in  the  c  )nstructi:'n  :>f  the 
up-C-unty  roads  required  to  integrate  the  system.  The  .ither  half  m.ust  be 
used  to  construct  rxads  approved  by  the  State  Roads  CoiiLmission. 
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A  specl'-.l  source  of  inc  .imo  tj  the  Mi{jhw,".y  Y^'^i):\r\.\Mn\,   is  the  feo  )f 
13,000  a  day  received  fror.i  thu  Mrrylrnd  J'.ckey  Club  of  B^-^ltLMor*::  City 
each  dr.y  tho  PLilico  Race  Trrck  is  open.  This  n  )r;x.lly  nots  the  Depr.rt- 
nent  !',66,0OO  a  ye-ir.  V.hilu  PLilic-  Track  is  n  >v/  within  the  lij.dts  of 
Baltimore  City,  this  tax  v/as  a  provision  in  the  annexation  agreenent  of 
I9I8.  The  right  to  this  tjox.  vias  sustained  by  Court  action  in  19^1. 

Corraunity  Pa.rticipation  in  Financing    Any  coo.iunity  desirin/::  con- 
struction above  tlie  anount  all'jtt'-d  to  it  has  the  le/-al  rifrht  t  :>  netition 
the  County  Co.Mi.dssionor3  to  pay  one-third  jf  the  additional  cost,  pro- 
viding, hovvev^^r,  the  ovmers  .)f  60  per  cent  jf  the  property  abutting  on 
the  proposed  ii.ipr Wcuent  sign  a  petition  -^nd,  upon  the  Coa.iissioners' 
approval  of  the  petition,  deposit  in  full  their  share  before  construction 
begins.  Relatively  few  groups  have  availed  thenselves  ^'f  this  nethod. 

Special  tax  areas  are  perraittcd  if  tht  owners  of  60  per  cent  ^f  the 
property  in  any  district  wish  an  iiiprovcnent  v:hich  exceeds  the  aj-ijunt 
appropriated  to  the  district.  The  County  is  per;.d.tted  to  add  up  to  20 
cents  on  the  tr.x  dollar  in  these  areas  to  neet  the  cost. 

An  inf  )rr.r.l  uethod  to  assist  property  naiers  t:  Lipr^ve  or  extend  a 
street  in  the  C^-unty  vuiereby  the  prDperty  Jvvncrs  supply  the  :.ia.terial  and 
the  Departi.ient  furnishes  the  labor  and  en/'ineering  as3istr.nce  is  als^i  used. 

EKpenditures    As  the  uileage  has  been  extended,  Maintenance  costs 
have  natur'.lly  incrersed  both  Ln  aja.)unt  and  in  ]3ercentage  of  total  highway 
expenditures.  Table  5  giveS  the  expenditures  f^r  the  yc rs  1938  to  19^1 
inclusive,   (These  expenditures  do  n:t  include  any  debt  service  r^n  road 
bonds , ) 
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Tjtals 

Maintenance 
Per  Cent  jf 
Grand  Total 

Ne*/ ,.  C-  -hstiMcti'.)!! 
Per  cent   of 
Grand  Total 


TABLE  5 

B/.LTIMORE  COUr-ITY 

OFFICE  OF  COUNTY  ROADS  ETJGINEER 

Expenditures 
For  Yfcars  1938  -  19U 


Roads 

Maintenance 

1928 
$350,100 

Nev;  Construction 

191,100 

Brid^-es 

Maintenance 

A,  300 

Nev;  Construction 

22,200 

Grand  Totals 

567,700 

1939 

19A0 

!;:338,AOO 

063,300 

167,300 

201,000 

9,700 

8,200 

8,500 

16,000 

573,900 


588,500 


35U,UOO  3A8,100  371,500 
62^         61^        63^ 

213,300  175,800  217,000 
38^         39^        37^ 


19a 
U25,000 
182,000 

10,000 

10,000 

627,000 

^35,000 
69^ 

192,000 

31^ 


"Other  Public  Roads"    Roads  in  this  category  c-i.ie  into  existence 
through  construction  by  private  groups  or  real  estate  developers,  and 
are  ovrned  by  neither  St".te  n^r  County.  Prior  to  1939  their  c instruction 
was  for  the  nost  part  of  an  inferior  t^'pe.  In  1939  the  State  Legislrture 
granttsd  the  ruthority  to  this  Dcpartnent  to  c  jntrol  the  design  and  con- 
struction of  any  street  planned  in  the  County.  Any  "Public  Road"  v.'hich 
meets  th^^  high  type  of  constniction  .if  the  County- ovmed  roads  r.iay  be 
taken  over  by  the  County.  Since  I936  f  jrty-eight  i.iiles  of  these  roads 
havL  been  acquired  in  this  way.  Table  6  shjv;s  the  "Public  Roads"  in  the 
County  in  1938  and  19^1. 
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■     TABLE  6 

BALTD/IORE  COUNTY 

"OTHliIt  PUBLIC  RCADS" 

Assisted  by  Office  of  Couiity  Roads  Enpiinuor 

.  ,  Ivhcadam  and  All-V/cath'jr  Roads, 

Dirt  Road  Concr&to  Dust,   Or-ivtl  and  Stone  Total 

1938  Bl  90  59  230 

1941  150  250  200  600 


PROGiAM 

The  program  of  the  Office  of  Count;/  F^ads  En'^inccr  consists  of  tvra 
partsj     The  first  deals  wdth  ongiacerini;  policy  and  i^encral  operation. 
The   second  is  a  listing  of  rcconirnendations  to  most   specific   construction 
needs,     S-diibit  15   ahov/s  the  location  of  these  recomn'.-ndations. 

Creation  of  a  County  Planning;  Authoi-ity         Past   experience  teaches 
that  haphazard  development   of  res'^urces  and  facilitit^r   is  unv/ise.     Some 
Cv;ritr.vl  direction  based  on  a  long  term  vlov;  of  related  Count3'--vdde  physical 
problems,   present  and  anticipated,   is  highly  desirable.      In  plan^iing  tliis 
work,    factors  ma,y  be  involved  rdth  v;hich  the  Read  En;;inecr  cannot  be  ex- 
pected to  be  acquainted.     To  avoid  this  the  hi-jhivay  planner  should  have 
the  benefit  of  appropriate  studies  by  a  County  Planning  Cohunission,  which 
vrould  act  as  a  clearing  house   for  the  plans  of  all  County-  agencies.     A 
RBster  road  plan,   developed  by  the  County  Roads  Engineer  in  cooperation 
with  such  planning  authority,  would  be  a  guide  for  the  development  of  all 
phy:!ical  improvements  in  the  County, 

A  County  Planning  Commission,   properly  authorized  and  in  consultaticn 
with  the  Zoning  Department,    can  exercise  much  needed  control  ever  real  es- 
tate dcvclopnenb  and  subdivision  by  designating  l?.nd  use  3.roas  and  stan- 
dards of  construction.      It   could,    furthermore,  be  of  gr^at  service  in  ex- 
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EXHIBIT     15 

BALTIMORE  COUNTY 


LOCATIONS        OF 

PROPOSED       HIGHWAY        BRIDGES        AND 

STORM      WATER      DRAINS 


PENNSYLVANIA 


LEGEND 

APPROXIMATE       LOCATION 
OF     PROJECT 

A        URGENT       PROJECTS 

B        DESIRABLE 

C        DEFERRABLE 

NUMBER      INDICATES       PRIORITY      IN       EACH 
GROUP 


9C»LE     Of     units 

FOR     TABULATION     SEE     DEPARTMENTAL      SUMMARY    SHEETS 


MARYLAND       STATE      PLANNING      C0""ISSI0N 
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ptfiiting  the  jauch  neoclucl  inte3:rntion  of  the  hifhwo.y  plans  of  the  St'te 
R.)c'.ds  Conu;ii3sion,  thu  City  of  BaltiJAoru,   and  the  adjoining  counties  v/ith 
those  ...)f  Br.].tiraoro  County, 

C ounty-VJi dc  'it.pphif.         A  basic  nt'-d  f  Mr  current  planning  and  design 
as  viell  as  f  )r  c.ny  lon^-  rnnrre  pro-rarxiing  is  adequate  nuaps.     To  this  end 
the  Office    .■)f  County  Roads  En.'ninour  advocates  that  BaltiiMoro  County  pre- 
pare an  accurate  County  jnap.     iiScp^nsive  as  this  i.'ir.p  i.:ay  seen,  the  v-'^luo 
of  the  r.iap  to  all  the   agencies  of  the  Couiity  vrould  justify  the  expense. 
The  Maryland  i/Iappin/^  Agency,   a  State  a^Tency,   is  engaged  in  extending  a 
systen  of  c  introl  points  throuf-h  mt  the  State  in  such  a  way  that  any 
survey,   properly  ^la.de  and  ti-.;d  into  the  State  systej.i,   ^vill  bocorne  a  part 
of  the  i.iaster  i.iap.     Once  tht;  area  has  been  surveyed,  the  results  beco.ie 
cormon  propurty  and  are  available  to  all  agencies.     Rec'<rxiondati 'ns  for 
a  r-iapping  program  of  this  type  vvere  prepared  in  1933  "'^^d  are  on  file  vdth 
the  State  Roads  Conuaission, 

Preparation  0)f  Plans  and  Specifications         New  construction  v,dll  be 
at  a  iainii-.iii..i  durinr^  the  present  national  t;neri<:ency.     I'.hen  the  need  for 
v.ar  production  is  over,   the  various  levels  of  ."-ovcrnjaent  ■/dll  be  called 
upon  to  ix:ke  up  for  the  period  of  n;jn-c  instruction  by  an  accelerated 
building  pro  ^ran.     The  curtriLacnt   of  construct! '>n  nresents  an  ex-Cellent 
opportunity  for  the  pi-csent  staff  to  prepiare  construction  plans  and  spec- 
if icotions  to  m^ut  the   anticipated  incrtrsed  needs.      These   plans,   prepared 
Vidthout  pr'v>ssure   -md  subject   to   careful  study,    i.d.11  be  inv:  luable  v.iien  con- 
struction is   resui:ied.     They  -.vill  have  the  add-^d  advantage  of  bcinr  adapta- 
ble to  any  public  v/orks  progroxi  ivhich  nay  possibly  be  initiated  by  the 
Federal  G  ^v^rn..ient  in  the  post-i.ar  peri  )d, 

Purchr'se   -'f  Ridits-of-vvay         F'opds  nora'ir.lly  expended  on  construction 
will  n  )t  be  required  during  the  present   eraergency  at  the  rate  of  the  past 
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years.  Some  of  this  money  will  iin doubt f--dly  bo  uced  in  incroasod  mainte- 
nance, but  there  will  still  be  ?,  surplus.  The  County  Roads  Engineer 
recornmendf3  thrt  thitj  surplus  be  used  in  cecuring  needed  rif,'hts-of-vvay  for 
future  construction,  either  relocation,  addition,  or  modernizing,  in  ac- 
cordance m-th   a  Master  Road  Plan. 

Legiol:;tion  Brofd'^ninff  Force  Account  Work    The  Depr^rtn^^nt  is  re- 
quired by  la'?  to  ;\vjard  to  priv;\te  contractors  cany  xvork  of  construction  or 
maintenance  'i;hich  exceeds  (1,200  in  cost.  Public  notice  must  be  given, 
bids  submitted,  rnd  the  contract  av.-arded  to  the  lowest  bidder  v/ho  me--ts 
the  specifications,  ^'ixcellent  as  this  system  is,  it  reciuir.;s  time  and 
money.  The  Office  of  the  County  Roads  Engineer  feels  that  more  discre- 
tion should  be  permitted  it  in  determining  the  V'ork  -..'hich  must  be  done 
by  the  pr^^^sent  contract  system  for  the  promotion  of  more  efficient  oper- 
ation of  the  Dep-'.rtment, 

Ex:chan::?e  and  Consolidation  of  Road  Oi.Tierghip    Mrny  of  the  County 
roads  are  interspersed  vith  stretches  of  Strte  roads  '\nd  vice  versa. 
This  division  of  ov;nership  create- s  problems  of  maintenance.  In  c"se  of 
snow,  the  County  or  State,  as  the  case  may  be,  clears  up  to  the  end  of 
its  portion,  stops,  and  then  continues  perhaps  five  miles  further  dov.Ti 
the  road  vfhtre  another  strip  of  its  road  begins.  The  section  in  betv;een 
is  left  for  the  other  ov/ner  to  clean.  Obviously  this  m'^J^es  for  neither 
economy  nor  efficiency.  As  a  solution  to  the  problem,  the  Office  of 
County  Roads  iingineer  recommends  that  an  agreement  be  entered  into  v;ith 
the  State  Eo  ds  ComTiission  v;h^reby  title  to  these  intermitta.nt  sections 
be  exchaned.  Each  road  villi   then  bt  completely  0'.,Tied  by  the  State  or  the 
County  and  the  problems  of  divided  ownership  will  be  avoided  a^nd  mainte- 
nance simplified. 
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Strt:-et  Cleaning    This  is  one  of  the  minor  tasks  of  the  DepTtraent. 
Seven  street  cleaners  are  employed  in  the  conjested  section  of  the  County, 
As  the  built-up  areas  incre-se,  the  importance  of  this  work  will  expand. 
While  it  is  not  the  intention  of  the  Dep.-'.rtraent  to  rucprnmond  outside  of 
its  ovm  field  of  operntion,  it  is  suggested  that  some  thought  be  given 
to  the  desirr.bility  of  creatin,^  a  Sanit-  ry  Department  which  v;ould  be 
responsible  for  street  cleaning  and  garbage  disposal, 

Increatjed  Maintenance  Allowance    The  continuous  extension  ^nd 
absorption  of  additioiial  mileage  into  the  County  ro-'d  system  will  in- 
crease the  amormt  of  maintenance  as  time  goes  on.  The  war  h'^s  increased 
the  cost  of  material  and  labor.  It  is  recomriiended  thrt  on  the  basis  of 
past  experience  that  an  annual  increase  of  5  P&r  cent  in  the  maintenance 
and  construction  budget  be  provided  for  the  next  fev;  years  to  cover  the 
increased  costs. 

Extension  of  Permanent  Surfacing    One  hundred  pnd  twenty  Mlus  of 
the  County's  roa.dg  are  stoned,  ready  for  a  permanent  viearing  surface. 
V/ithout  such  a  surface  the  cost  of  maintenance  will  increase  out  of  all 
proportion  to  the  service  rendered.  It  is  tii^refore  recommended  that 
a.t  least  20  miles  of  this  t^n^e  of  road  be  surfrc^d  each  year,  at  the 
cost  of  approxima.tely  ."i'lOO^OOO  per  year  or  15,000  per  year  per  mile. 

Improvement  of  Lovj  Type  Surfact;;s     Only  fifty- six  lail^s  of  the 
County's  rord  system  coiibist  of  dirt,  cinder  or  gr-^vel.  These  roads  are 
particulrrly  unsatisfactory  in  the  winter  months  becausing  of  freezing 
and  thawing.  It  is  impossible  to  keep  them  fret;  of  snov.'.  It  is  there- 
fore recommendea  thrt  nine  milt-s  per  y-ar  of  these  roads  be  surfaced  and 
thus  made  available  for  all-v-'eather  traffic.  This  improvement  requires 
an  annual  expenditure  of  approxLuately,  ,'',50,000, 

Improvement  of  "Public  Roads"    Aside  from  the  County-ovmed  roads, 
the  County  must  care  for  the  so-called  "Public  Roads".  Approximately 
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350  miles  of  such  roads  arc  gr-'dud  er.rth  or  dust  ronds.  V/l-iilc  the  present 
home  building  prograjn  deterraincs  thu  amount  of  aorvicc  to  be  furnished  to 
roads  of  this  type,  it  is  ncvurthuluss  rocomacndcd  th"t  at  l»-aet  ten  miles 
per  year  of  thuse  roads  bu  iTia.de  all-v/eather  roads.  The  cost  of  iisprovo- 
raents  would  vary  according  to  conditions  or  devulopmont,  but  it  is  esti- 
inated  that  the  yearly  expenditures  for  such  a  prograjn  v/ould  be  from 
450,000  to  ^75,000  annually. 

Mod^^rnization  of  Systen     Today  safety  and  ease  of  travel  dema.nds 
straight  and  carefully  graded  highv^rays.  It  is  therefore  recommended  that 
portions  of  the  present  systi^m  be  modernized  by  relocation  and  regrading 
each  year*  The  co:  t  of  such  v?ork  varies  according  to  the  length  of  the 
road  and  the  extent  of  the  reconstruction  or  grr ding  required* 

The  rapid  grovrth  and  development  of  thb  County  around  tht;  City  limits 
in  the  past  fev/  years  requires  that  the  streets  in  thuse  sections  conform 
to  those  of  the  City.  It  is  expedient  thrt  the  streets,  15  PJid  18  feet 
Vifide  in  these  areas,  be  reconstructed,  '.videncd  and  curbed.  To  keep 
abreast  of  rapid  development  in  these  areas  it  is  recommended  that  five 
miles  of  such  construction  should  be  lindertaken  uach  year.  The  total  ex- 
penditur'vj  for  this  part  of  the  nrograj^i  would  approxii:iate  (;.200,000. 

Storm  V'Jater  Drainage    The  most  serious  construction  problem  that 
confronts  the  Department  is  the  in.stallation  of  adequate  drainage  facil- 
ties  in  the  various  sections  contiguous  to  Brltimorc  City.  Eventually 
trunk  line  drains  'will  be  required  to  consolidate  individual  drains. 

h   detailed  list  of  such  structures  is  submitted  in  a  separate  sec- 
tion. The  reason  for  this  enormous  expenditure  in  our  tir.ie  can  be  found 
in  the  lack  of  any  legal  control  or  sup>-;rvision  over  developments  and 
subdivisions  that  studded  the  City's  borders  in  years  past.  Only  recently 
has  this  cause  been  eradicated  by  a  la.v/  v/hich  enables  the  Department,  pjaong 
other  things,  to  require  and  direct  developers  to  provide  proper  drainage 
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f.pcilitit;s. 

Brid,.';os         The  County  road  systom  includes  A9  steol  brid,;e3.     They 
are  old  -  their  average  ar-'e  is  raore  than  3O  ye.' rs  -  rnd  it  is  iiapexv.tive 
that  they  be  iriaderni/.ed  either  by  ^tri-npthening  or  recorist ruction.     Since 
strenv^-thenin;;;;  is   •'.  G(;E'tly  process  'ind  will  still  leave  an  old  and  narrov; 
bridge,   it  i.oula  lie,   in  the  long  run,  raore  econor.iical  to  rebuild  these 
bridges.     It  is  therefore  recoLiraended  th;  t  consider'\tion  be   given  to  the 
roplace/fient  of  at  le,-'.£;t  one  of  thc;  jiiost  ii.iiiort-  nt  bridges  each  year.     The 
cost  would  vary  froin   ;,10,000  to  .!;;50,000  annually,    depending  on  the  in- 
dividupl  structure.     E,x}iibit  11,  shoivs  the  locations  of  the  proposed 
iinprove;Tients« 

RECOi&IENDATIONS 
Office  of  County  Roads  Engineer 

1.  A  County  Planning  Commission  should  be  estpblished  which  v/ould 
cooperr.te  i,.,dth  the  Officu  of  County  Roads  mgini^er  in  the  com- 
pletion of  s  llrster  Rord  Plmi. 

2.  Plans  and  specifications   of  proposed  roads  prudicrted  on  the 
ilpsttr  Road  Plan  should  be  prepared  in  anticipation  of  the 
construction  program  following  the  present  einergency. 

3.  A  coiaplete  j.i-^p  of  B.-ltiriiore  County  sh.jUla  b^  ..lade,   in  keeping 
vdth  the  State  policy  of  the  M.';rylpnd  flapping  Agency. 

4.  Provision  should  be  ma.de  for  the  errly  acquisition  of  rights- 
of-way  in  accordance  with  a  M.-'ster  Rx:A  Plan. 

5.  Legisl.'.tion  should  bi,   sought  giving  tiie  Department  greater 
discretionary  l;\titudu  in  the  m-.ttv,r  of  letting  contracts  or 
doing  the  work  itself. 

6.  Title  to   sections   of   roads   should  be  exchanged  vdth  the  State 
Pioads  Com.dssion  to  cli.:dnate   divided  oim>-.rship. 
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7.  Consideration  should  be    'civen  to  the  long  rrnge   desircbility  of 
creating  a  Sfinitnry  Depnrtiaent. 

8.  An  annual  increase  of  5  per  cent  in  the  maintenance  r.nd  construc- 
tion budget  should  be  provided  to  jueet  the  cost  of  additional 
laaintunance, 

9.  At  least  20  lailes  of  County  roads  rlrcr.dy  ston^^d  should  be 
surfaced  each  year,   "t  a  cost  of  approxiiiiately  .■::100,000  annaaly. 

10.  Nine  lailes  of  dirt,    cinders  or  gravel  roads   should  be  surfaced 
each  year  at  a  cost  of  -'"50,000. 

11.  i,t  least  ten  niles  pur  year  of  "public  roads"   should  be  oade 
all-weather  roads  at  an  annual  cost   of  150,000  to  £75,000. 

12.  The  older  roads  and  urban  streets  should  be  modernized  in  design 
and  construction, 

13.  Storn  water  drainage  facilities  should  be   construct^^d  as  listed 
in  the  accorapanying  project  suiiiraary  sheet. 

14.  One  of  the  existin.c  bri'dgcs  should  be  replaced  each  year  until  the 
obsolete  structures  have  been  i^liriinated.     The  acco.:ipanying  project 
sunuaary  sheet  gives  the  loction  and  priority  of  repl"cenents. 


BALTIMORE   COUNTY 
COMMISSIONERS 


BALTIMORE  COUNTY 
MARYLAND 


SIX-YEAR  PROGRAM 
DEPARTMENTAL  SUMMARY 


MARYLAND  STATE  PLANNING 
COMMISSION 


Department  Offioft  Of  Baltimore  County  Hoada  Engineer 


Date  September  15>  19A2 


Departmental 

Priority 

By        By 

No.    Group 


NAME  OF  PROJECT 


Total 

Bit  i  ma  ted 

Capital 

Colt 


Annual 
Increaie  4- 
Uecreaie  — 
in  Operating 

Budget 


Nature   of 
Project 

Conitruction  (C) 
Service  (S) 


I 

2 


B 


B 


A 


B 


B 

A 

A 

A 


Establialunent  of  a  Baltimore  County  planning 
Comrnifloion 

Preparation  of  a  aaator  map  of  the  County 

More  disoretion  allowed  department  in  the 
awarding  roads  oontractB 

Title  to  sections  of  roada  traded  with  the 
State  to  eliminate  divided  ownership 

Available  funds  set  aside  for  the  purchase  of 
rights-of-way  in  accordance  with  a  master 
road  plan 

Plans  and  specifications  for  proposed  roads 
prepared  in  tbe  period  of  decreased  con- 
struction. 

A  5  per  cent  increase  for  the  maintenance  of 
roads 

Twenty  miles  of  County  Roads  already  stoned  to 
be  surfaced  each  year 

Nine  miles  of  dirt,  cinder,  and  gravel  roads 
to  be  p toned  annually 

TeA  miles  of  '«Publio  Roads"  to  be  made  all 
weather  roads  annually 

Golden  Ring  Road  Bridse 

Pikesvilla  Colonial  Village  -  Storm  V/ater 
Sewer  from  Colby  Road  to  W.  M»  R.  R. 

Oakland  Mills  -  Oakland  Road  Bridge  -  old 
steel  bridge  over  North  Branch  replaced 

(continued  on  next  page) 


2/ 


♦50,000 


100,00c 

50,00C 

75,00C 
47,00C 

30,00C 

40,00C 


iSOO 


^conTinueg  on  next  page; 

1/  See  Report  of  Zoning  Commission      ^i.  /ai 

y  see  Report  of  Metropolitan  Submitted  ^y^toUOlCC' 

Miatriet 


Title...  Roads. ..Engineer,.  Baltimore  County 


BALTIMORE   COUNTY 
COMMISSTONERS 


BALTIMORE  COUNTY 
MARYLAND 


SIX-YEAR  PROGRAM 
DEPARTMENTAL  SUMMARY 


MARYLAND  STATE  PLANNING 
COMMISSION 


Department 


Office  of  Baltimore  Coxinty  Roads  :ingliieer 


DateSepteraber  1^,   1942 


Depattmental 

Priority 

By        By 

No.    Group 

NAME  OF  PROJECT 

Total 

Estimated 

Capital 

Cost 

Annual 
Increase  + 
Decrease  — 
in  Operating 

Budget 

Nature   of 
Project 

Construction  (C) 
Service             'S) 

4 

A 

Marlyn  Avenue  Bridge  over  Deep  Creek 

30,000 

- 

c 

5 

A 

I/inddovme  >  Storm  vater  sewer  remodeled 

30»000 

- 

c 

6 

A 

Idlewylde  -  Anneslie  -  Storm  water  drain 

30,000 

«* 

c 

7 

A 

Arbutus  -  storm  drain 

30,000 

- 

c 

8 

A 

Essex  -  Eastern  Terrace  #1  -  Storm  water  draii 

30,000 

- 

c 

9 

A 

Over lea  -  Red  Run  -  Storm  water  drain 

40,000 

•* 

c 

10 

A 

Stoneleigh  drainage  system 

20,000 

- 

c 

U 

A 

Catonsville  -  Winters  Lan4  and  Old  Frederick 

Road*     Storm  water  sewer  south 

15,000 

- 

c 

IS 

A 

Parkville  -  Harford  Road  -  Storm  water  drain 

continued 

35,000 

•* 

c 

13 

A 

Dundalk,  at  Colgate  Park  -  Storm  water  drain 

40,000 

M» 

c 

14 

A 

Hidgewood  at  Ledds  Avenue  -  Storm  water  drain 

45,00C 

- 

c 

15 

A 

Dundalk  -  Kartell  Development  and  Sollers 

Point  Road  -  storm  water  drain 

4O,00C 

•* 

c 

16 

A 

Dundalk  »  Fbirlawn  -  Snyder  Avenue  to  City 

Line  -  storm  water  drain 

35,000 

- 

c 

17 

A 

summit  park  -  at  Putty  Hill  -  storm  water 

drain 

35,00C 

«* 

c 

18 

A 

Parkville  -  Acton  Road  from  Acton  Road  to 

Daniel  Road  -  Storm  water  drain 

50,00C 

- 

c 

19 

A 

Oaywood  and  Pinehurst  -  storm    water  drain 

25,00C 

- 

c 

ZO 

A 

Catonsville  -  Simmlt  Park  -  ?rom  Forrest  Driv< 

' 

to  Locust  Drive  -  Storm  water  drain 

15,000 

- 

c 

(continued  on  next  page) 
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MARYLAND  STATE  PLANNING 
COMMISSION 


Date    September  15  J..  19/f2., 


Departmental 
Priority 

By         By 
No.     Group 


21 

S2 
23 

24 

25 

26 
27 
28 

29 


A 
A 

A 


A 
A 
A 


B 


B 


B 


B 


B 


NAME  OF  PROJECT 


Total 
Estimated 


Annual 
Increate  + 
_      .     ,         Decrea»e  — 
^P""^        in  Operating 
*-°"  Budget 


Catonsville  -  Sumalt  Park  -  From  Forrest  Driv« 
to  Rolling  Road  -  storm  drain 

Essex  -  Ciirb  and  Gutter  on    all  paved  streets 

Essex  -  South  of  Eastern  A.v3n\ie  -  storm  water 
drain 

Towson  ~  Jefferson  Avenue  and  Chesapeake  Ave- 
nue -  storm  water  drain 

Towson  -  North  of  Burke  Avenue  and  3ast  of 
York  Road  -  Storm  water  drain 

Tovrson  -  Storm  water  drainage  system 

St.  Helena  -  Dundalk  -  Storm  water  drain 

Catonsville,  Nvmnery  Land  and  Frederick  Road  - 
Storm    water   di-ainage  system 

Eranklintown,  St.  ^gnes  Lane  -  New  bridge 
relocated  at  Franklintown 

Catonsville  -  Sdmondson  Avenue  and  Glenraore 
Avenue,  storm  water  drain  replaced  and  ex- 
tended 

Qverlea  -  Mannington  Avenue  -  Storm  water 
drain 

iiXbutus  -  Maiden  Choice  Road  -  Cvirb  and  gutter 
Leeds  -.venue  to  shelbourn  Road  -  Storm  water, 
drain 

Arbutus  -  Shelbourn  Road  at  Second  Avenue  - 
Storm  vrater  drain 

North  of  p«rkville  -    Manns  ji. venue  -  Storm 
water  drain       (continued  on  aext  page) 


10,000 


50,0001 


60,000 

15,000 

10,000 
25,000 

15,000 

40,000 
40,000 

25,000 
10,000 

25,000 
30,000 
20,000 


Nature    of 
Project 

Construction  (C) 
Service  (S) 


4200 


C 
C 


c 

G 

C 
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MARYLAND  STATE  PLANNING 
COMMISSION 


Department 

Office  of  Baltimore  County  Roa'is  Engineer 

Date 

Septembe 

r  15,  19/.2 

Departmental 

Priority 

By         By 

No.     Group 

NAME  OF  PROJECT 

Total 

Estimated 

Capital 

Cost 

Annual 
Increase  + 
Decrease  — 
in  Operating 

Budget 

Nature    of 
Project 

Construction  (C) 
Service             (S) 

6 

B 

Wise  Avenue  Bridge  over  Bear  Greek 

135,000 

-2,000 

c 

7 

B 

vmite  Hall,  Big  Falls  Road  Bridge,   et  Paper 
Mill  -  existing  bridge  replaced 

20,000 

«w 

c 

8 

B 

White  Hall  -     Hunters  Mill  Road  Bridge 

15,000 

*> 

c 

9 

B 

Monkton  -  Falls  Road  Bridge 

20,000 

- 

c 

10 

B 

Monkton  -  Monkton  Manor  Ro id  Bridge  over 
Charles  Run 

25,000 

** 

c 

11 

B 

Long  Green  -  Road  Bridge  over  Long  Green  Creelj 

;     20,000 

- 

c 

12 

B 

Kenwood  Park  -     Trumps  Mill  Road  Bridge  over 
Stainaers  Run 

20,000 

M* 

c 

13 

B 

Gwynn  Oak  -    Larohmont  and  Gwynn  Lake  Park  - 
storm  drain 

30,000 

- 

c 

14 

B 

Catonsville  -  Summit  Avenue  to  Edmondson 
Avenue  -  storm  water  drain 

20,000 

» 

c 

15 

B 

Catonsville  -     Ingleside  Avenue,   from 

Edmondson  Avenue  to  Frederick  Road  -  stoxm 
water  drain 

15,000 

^ 

c 

16 

B 

Pikesville  -  3udt>rook  Park  north  of  Adana 
Park  -  storm  water  drain 

20,000 

- 

c 

17 

B 

Towson  -     Greentrler  Road  -  storm  water  drain 

20,000 

«» 

c 

18 

B 

Bellona  Avenue  at  Gaywood  to  Charles  Street  - 
storm  water  drain 

55,000 

- 

c 

19 

B 

Parkvllle  -  Parktowne  -  storm  water  drain 

45,000 

- 

c 

20 

B 

Sparrows  Point  -  Lodge  Forrest  and  Lodge 
Farms  -  Iitrprovement  of  roadways 

(continued  on  next  page) 

35,000 

- 

c 
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MARYLAND  STATE  PLANNING 
COMMISSION 


Date   September  15,   1%2 


Departmental 

Priority 

By         By 

No.     Group 

NAME  OF  PROJECT 

Total 

Estimated 

Capital 

Cost 

Annual 
Increase  -i 
Decrease  — 
in  Operating 

Budget 

Nature    of 

Project 

Constructi'>n  (C) 

Service             fS) 

21 

B 

Essex  -  Worth  Eastern  Avenue,     Storm  water 

drain 

60,00( 

- 

c 

23 

B 

Overlea  -  Dale  Avenue  at  KenwLiod  iiveuue  and 

Old  Home  Road-  Storm  water  drain 

30,00( 

c 

23 

B 

Parkville  -  Calif orniO'  Grove  -  Storm     drain 

35,00( 

G 

24 

B 

Oregon  -  Beaver  Dam  Road  Bridge  over  Oregon 

1 

Branch 

25,00C 

- 

c 

1 

C 

Pikesville  -  Church  Laae  and  Sudbrook  Avpuue  - 

Storm  water  drain 

10,00C 

- 

c 

2 

c 

Parkville  -  Linwood  Avenue  to     ',Vestei-ly  Road- 

Storm  water  drain 

30, DOC 

- 

c 

3 

c 

Pikesville  -  Ralston  -  Storm  water  drain 

35,00C 

- 

c 

4 

c 

Lochearn  -  Liberty  Road  near  City     line  - 

Storm  water  system  revised  and  extended 

20,000 

jff 

c 

5 

c 

Catonsvllle  -  Maiden  Choice  Road,  south  of 

Tanglewood,  Storm  water  drain 

20,000 

— 

c 

6 

c 

Pikesville  -  Brightside  and  Military  Avenues  - 

Storm  water  drains 

10,000 

- 

c 

7 

c 

Harfordshire  -  Storm    water  drain  if  develop- 

ment continues 

40,000 

- 

c 

8 

c 

Sparrows  Point  -  Lodge  Forrest  -  Storm  water 

drain 

25,000 

- 

c 

9 

0 

Overlea  -     Cherry  Kill  at  Beech  Avenue  -  Storm 

water  drain 

25,000 

— 

c 

10 

c 

Kor-th  of  Ivlarble  Hill  -  Western  Rvm  Turnpike 

Bridge  over  T.'estern  Run,  possibly  relocated 

A5,000 

c 

(continued  on  next  page) 
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MARYLAND  STATE  PLANNING 
COMMISSION 


Department  Off iC9  of  Baltimore  Coxrnty  Roads  Snginear 


Date   September  15,  1942 


Departmental 

Priority 

By         By 

No.     Group 


NAME  OF  PROJECT 


Total 

Estimated 

Capital 

Cost 


Annual 
Increase  + 
Decrease  — 
in  Operating 

Budget 


Nature    of 
Project 

Construction  (C) 
Service  <S) 


u 

12 

13 
14 
15 


Butler  -  Cuba  Road  Bridge  -  abutment  repiaced- 
corrected  approachea 

Ellicott  City  -  VJeatchestar  .tvenue  -  Old  steel 
bridge  over  Bsltimore  Transit  tracks  re- 
placed 

Piney  Hill  -  Piuey  Hill  Road  Bridp.e  over  Piuey 
Creek 

Easors  Mill  -  SnaoisMill  Road,  Bridge  over 
Piney  Creek  -  replacement 

Riderwood  -  Old  Cdurt  Road  Bridge  over  Jones 
Falls 


15,900 

20,000 
20,000 
15,000 
20,000 
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BkUlKQJ^S  COUllTY  PIBiLTH  DEPART:j:;iIT 

vailian  H.  F.  MarthQU,   .:.  D.,  M.  P.  H. 
Health  Off  cor  of  Baltir.iorc  County 

FUiJCTIOH 
The  provorbi'-'-l  "ounce  of  prcvcnticn"   epitondzos  tho  theory  and 
practice  of  public  health  v.'ork,     Chly  an  organizer'   ptiblic  health  proTani 
has  SG  far  been  successful  in  achiovin-  effective  control  of  coLL-uunicablc 
diseases,  -jhich  cay  ';^ro¥j-  to  opidoidc   prcporti'.'ns  fr-ira  a  sin'^le  case. 
Baltii.iore  County  is  fortunate  at  tho  cutset  to  have  a  fairly  healthful 
clir.iate  and  a  populaticn  r.icstly  cci.iprisod  of  r.dddlc-incor.-'O  ;;rt:  ups  and 
farners,   not   subji;ct  to  the  health   probl  jas  cor.L.on   be    slui.i  dv/ellia^s  and 
certain  racial  and  occupational  ;;rcupS4     L'erc  the  County  loss   favorably 
situated  the  budgetary  "ounce"    spont  on  public  hea.lth  in  1941  -  the  23 
cents  spent  for  each  rusideut  •.jould  have   proved  even  :;iore  inadequ:'.tc.     In 
1942,   th.^  aiiiount  .appropriated  p>-r  capita  -'fas  3?  c^nts.     «.  per  capita  cost 
sc!;icT7hat  hi, "her   than  this   fi'-ur-e  is  necessary  tc  r.ieet   the   esS'^ntial  n-cds 
in  the  four  i.iajwr  fields  of   the  Departaent' s  acti^'/ities,   n:'-:..ely;   (X,)  sontroL' 
of  coKinunicable  disoases;    (2)  hy  dene  of  :.iothei"3,    infants,   proschoel  and 
school  ciiildren;    (3)  feed  and  i.dlk  contrclj    and    (4)   ccri' .unity  sanitation. 

ORa.KIZJiTIGM 
Facilities         Tlie  c-^ntral  office  cf  the  Health  Department   at  Tcv7scn 
soon  i;dll  novo  into  the  n>^v;  County  Office  Buildin;;  planned  as  headquarters 
in  the  County  for  the  Departrient  of  Health  and  the  Board  of  Education.     In 
addition  tc  neei'^.e;!  office   smce,   the  n^-;  bidldin-:  vdll  prc/ide   facilities 
for  nev;  tuberculosis,  vonvjreal  disoaso,   .'.aternity  a;id  infant  and  preschool 
hy  dene  clinics-.      Tho  E.vltii.iore  County  Public  Health  Association  cco^^erates 
'with  the  Courity  '"i.jaltp.  Departa^nt  b}/- .  .aintainin,"  quarters  for  various  typos 
of  clinics  in  nine  locaticns.     There  is  no   -eneral  hospital  in  Balti;:.crc 


-  64  - 

County,  ivhethor  foi"  incilgcut  or  p".y  pj-'-tiont,?,  and  no  facilities  for 
indigent  c^scs  of  chronic  illness , 

Personnel         Aq  of  July  1,  1942,    -nd  cxclurlin,^;  tho  ton  ■•listrict  health 
officers  ;:.t  norainal  y'llarios   of  4i>300  por  annura,   the  full-tl'iie  personnel  of 
tho  Dopirtmont  conoists  of  25  pon;ons,  of  jhom  part  arc  p-iid  by. the  M'uyland 
State  Doparbriicnt  of  Health  and  others  by  tho  Fodor-il  gwvomiriont,   through  tho 
U,   S,   Public  Ho:^lbh  S^rvico,     Arrangoments  are  boin,'?  imde  for  a  50  jXir  cent 
expansion  by  the  end  of  the  your.     Increasing  doii-cnds   of  the  armed  forces 
for  nurses  and  phys.icians  have  iiiade  it  very  difficult  to  retain  or   secure 
the  .  services  of  first   cla^ss  personnel.     Appendix  14,   shows  the  distribution, 
by  position  and  source  of  funds,   of  the  personnel  as  of  J'oly  1,   1942,  and 
as  antj.cimtcd  hy  Dcceraber  31,   1942, 

Cost  of  Opc^ratin-'^  Reelecting  war-tiiae  denr.nds,  total  funds  allotcd 
to  the  Department  froia  County,  State,  and  Federal  soui'ces  were  up  82,3  per 
cent  in  1942  oyer  the  previous  year.  Of  the  increase,  ,iil9;172  is  required 
for  addition.'il  personnel.     Appendix  15,   cOiTiparcs   the  tvro  years, 

HEALTH  COHDITIONS  IN  THE   COUKTTY 
CoCTiiuiii cabl o  Pis ea s c s         In  most  respects   the  general  health  record 
in  the  County  is  considered  cood.     If  it  ;vero  possible  accurately  to  ncas- 
ure  tho  rapidly  expanding  population,   the  per  capital    nunibcr  of  cases  of 
the   several   communicable  diseases  reported  to  the  Health  Department  over 
a  period  of  six  years  Kould  appear  not   unfavc'rable,     Cf  the  14  indicative 
conuuunicable  diseases  listed  in  Table  7,   only  ehickeapoqf, measles,  menin- 
gococcus j:ieningitis,   scarlet  fevor,   gonorrhea,  and  syphilis  hi.ve  failed  to 
show  a  doTOiward  trend. 
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TABLE  7 

Casoa  of  Coi^uaiinicablu  Diseases 
Reported  to  County  Hoo,lth  Dop'irti.icnt 
January  1936  throu^^h  j.'iay  1942 

1236        1937      liM        1939        12/£        1%1        19/>2 


FiV'^  i-.nnual 
laonths  rate 


ChickGnpox 

155 

186 

259 

141 

232 

173 

212 

509 

Diphtheria 

32 

29 

21 

31 

5 

37 

12 

29 

Gonorrhea 

99 

138 

98 

90 

92 

157 

62 

149 

Measles 

550   1 

,041 

160 

859 

22 

277 

589 

2,134 

r/iGnin;-;ococcus 

' 

raonin.-^itis 

2 

3 

3 

5 

5 

9 

22 

Poliomyelitis 

1 

9 

1 

1 

4 

35 

0 

0 

Scarlet  fever 

213 

159 

152 

163 

127 

160 

209 

502 

Streptococcic 

sore  throat 

2 

21 

27 

24 

24 

13 

9 

22 

Syphilis 

303 

321 

i^93 

375 

359 

393 

195 

468 

Tuberculosis 

150 

182 

167 

182 

144 

96 

34 

32 

Typhoid  fever 

l/^ 

16 

>3 

10 

9 

14 

2 

5 

Typhus  fr:ver 

3 

3 

5 

13 

4 

7 

0 

0 

Undulant  fevur 

2 

2 

2 

7 

4 

4 

1 

2 

lilhoopin;;  cou;;;h 

153 

221 

122 

88 

224 

118 

25 

60 

Birth  and 

Death  Rate 

s_ 

The  birth 

rate 

increased 

in  1940 

to  1 

9  per 

thousand  population,    th-j  hi^^hest   since  1930.      This  coatpar^s  -fith  the  birth 
rate  for  the  same  pv:riod  for  Baltl'aore  City  of  15.9  --nd  the  :.vorage  for 
all  counties  of  Maryland  of  19.5. 

The  death  rate  in  1940  for  Baltirriore  County  v^as  10  per  thousand  of 
population.  The  corresponding  rate  for  Baltimore  City  --as  12.9  and  for 
all  oth'^r  counties  of  Maryland  vra-s  11.5.  The  rate  for  P>alti..iore  County 
in  1940  vras  an  increase  from  the  1938  lov7  of  8.9  p-^r  thousand. 

Thu  death  rat:.s   from  most  of  tlie   comm.unicablo  disoas:;s  have   shov.Ti 
little   chan^'.e  in  the  past   fcvr  years.      Th^.    bub^rculosis  death  rate  has 
dropped  ov.r  60  per  cent   einc:   the  ori-in  of  this  DepartiTi.;nt  in  1924,   yet 
rose  in  1940  to  43.2  p-r  100,000  populatxon,   an  incr-^as-   ov-„r  the  average 
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of  30./+  set  for  the  yars  Vpjj  tlirou;-3h  1940.      Inexcusably  hij'^h  vcs  tho 
1940  appondicitis  death  rate  of  13-7  por  100,000  population  -  the  hir^hesb 
on  rijcord     and  tvdco  that  for  1939.     To  vhat  extent  lack  of  convenient 
hospital  facilities  v.'as  responsible  for  this  is  a  ciucstion.     With  tho 
cooperation  of  the  citizen,^  of  Baltimore  County,   thu  Hoalbh  Departjn.^nt 
air/is  further  to  reduce   sickness   ?.nd  death  rates. 

COirrROL  OF  COiiiUNICiBLE  DISEASE 
].;cthods  ox   Coiitrol  and  Prevention.         The  control  of  conuaunicable 
diseases  is  the  essential  function  of  all  health  dep8.rt:rieiits.      The  uethods 
used  in  the  control  of  coimuunicable  diseases  arc  vaccination  and  inocu- 
lation,  to.^ether  \fith  the  ir;u:iediatc  reporting  and  proper  investigation, 
and  finally  the  isolation  of  all   cases.     Spot  r.iaps  arc  kept  in  the  office 
of  the  head  of  the  Depai-traent  to   sho-.T  the   geographical  distribution  of 
certain  diseases,    to  assist  in  discov^rin;:-  causes  and  plannia'i  the  strate.-y 
of  their  control. 

Sijallcox  and  diphtheria  are  diseases  for  vfhich  safe  and  convenient 
protective  ap;ents  are  available.     This  Uepartiacnt  carries  on  an  active   caia- 
pai^n  each  sunauer  for  the  inoculation  of  ijifants  and  preschool  children. 
It  also  conducts  a  vrockly  diphtheria,    si.iallpox  and  typhoid  inoculation 
clinic  at  Tov;son  and    _ach   school  is  visited  once  a  year  for  the  purpose  of 
inoculatin;;  ivith  diphtheria  toxoid  all   pupils  v;hose  parents  request   it. 
In  th^   same  vfay  that   s::ullpox  ■■.'as  elihiinated  in  the  County,   by  comprehensive 
toxoid  inoculation  of  all  cliildren,   diphtheria  could  like7ase  be   eradicated. 
As  it  is,   the  nuuiber  of  cases  in  tho  last  IS  months  as  coiircared  with     a 
si- i.1 -r  .  period  six  yv^ars  ajo  indicates  little  improvjaent  per  unit  of  popu- 
lation. 

Typhoid         In  addition  to  inoculations,   tlie  control  of  typhoid  involves 
probl^ii'.s  of   ?anit;ition,   food    ind  milk  sup^-rvisicn,   v;hile  a  constant  search 
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is  caiTiud  on  for  chronic   ty^.-oid  carriers.     The  oxistorice  of  only  16 
cases  of  typVioid  foVur  in  the  Couaty  in  thi,'   pciriod  January  1,   19A-1  to 
Juao  1,   1942  indicates  a   further  reduction'    in  v^iat  is  r.lready  oonsidorcd 
a  lovf  incidence  of   Uiat  disease. 

liinor  GciViiiUiiicable  Diseases         Control  in  the  cas-  of  scarlet  fcvjr, 
measl'.s,    ivhoopinr;  cou;;h,   'iirid   the   so-called  nvinor  conui-iunicable  diseases, 
if  obta-iuable,   is  dependent  lar'^;oly  on  pronpt  recognition  and  off  active 
isolation.      The  Departi-iient    jj.iphasizcs   I'-i*;  pronpt  r oportin;;  of  all  ijuch 
canes  of  cor.ir.iunicabl^,  disease.     Hone  visits  are  j.iado  by  full-tiine  physi- 
ci,:^ns  to  all  r-jported  cases  of  scarlet  fi-ver,   dc.phtheria,   typhoid,   und 
sinilar  so-callud  major  coniuui'iicalle  diseases,   and.  nur-ses  assist  in 
nieasl'-s  and  v\'hoopin.~  cou"_-h  casGc  ivhen  their  services  are  ri-questv^'d  by  the 
physician,   family,   or  teach:a".     These  cases  are   -avon  instruction  rer;ard- 
inv:  c::a'c  and  isolatioii. 

Scarlet  f>^v..r  has  created  a  r^al  problu.a  in  the  County  in  1942.     By 
thu   jnd  of  ^-ay,  th',  ru  were  209  casos  of  tli  ,;  dis^^ase  reported  -  more  than 
the  total  for  any  full  y^ar  since  1936.     A   -la^nc^  at   tlie  official  H>ealth 
Department  spot  map  clearly  sho-;s  a  concentration  of  th'-se  cases  in  th^ 
southoastcrn  section  of   the  County,  vvhere  /.any  cases  ori.^inatcd  in  the 
Farm  Security-  Adiidnistration  trailer  ca.inp  nera"  the  Glenn  L.  i^Iartin  Corn- 
pan;;-. 

I'lnin'-jtis         Tiie  recent  increase   in  reported  cases   of  meni'-nococus 
menin.'^itis   is  ;;iost  likely  due  to   crov;ded  livinr  conditions  resultin~  from 
the  influx  of  \cr  v/orkers. 

Tube  re  Pilosis         .^Ithou-h  th>.;   nui.tber  of  tuberculosis   cases  in  Baltiraorc 
County  has   shcai  a   steady  decline  de3p.ite  the  increase  in  the  population, 
the  County,   lilce  the   re.it   of  .'ia-r./land,   still  has  a  fairly  hi{:h  tuberculosis 
case  rate.      Early  reco;;-nition  of  the  dasei\se  is  necessary  for  its  proper 
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control.     This  ruquii'os  spocK^-l  ucuipv^nt  nob  usually  available  to  private 
physici.Mis.     'Ir.p.rionc'j  dononstratos  th'.:.t  a  sijocialist  with  an  x-ray  r;ia- 
chino  at  a  public  clinic  is  an  oxcellijiiit  oarly  casc-findin,';^  method*      In 
1938j    only  20  clinic   sessions  a  year  v/cre  hold  in  the  County  and  f.jvi  of 
those  had  an  x-ray  nachino.      Today  the  Dopartracnt  conducts  two  ;.ionthly 
and  tl-ircc  biinonthly  clinic-;  and  has  available   tuc   so-callod  portable 
x-ray  raachines  vfhich   service  the  clinics  at  Gato-;svillo^   Sparro-rs  Point, 
and  Jilssex.     A  lar -^e  fixed  x-ray  nachino  v;ill  be  installed  in  the  n-v;  clinic 
in  the  ne'A'  CoLinty  Office  Building  in  Tcv;son  Virhorc  a  master  case  rc.'^istcr 
will  also  be  set  up.     The  tubercalosis  clinics  in  the  County  received 
their  initial  L'lipetus  frori  the  -iaryland  Tuberculosis  Association  vhich  has 
assisted  the  Departr:iunt  ivith  cquipnv^nt  for  several  years  and  v/ith  personnel 
funds   until   tlie  berrinnin,;;  of  1942. 

'In  addition  to  tho  clinics,   nursin,--;  visits  are  raado  in  rtany  instances 
to  the  homes  of  thcsu   suffering,  from  tuberculosis.     Instruction  for  the 
care  and  prevention  of  the  spread  of  tlie  disease  a;:.ong  the  raeraburs  of  the 
family  is  u.  do  and  in  curtain  cases  hospitfilization  is  arranged.      ..iiile 
the  pro  cress  tint  has  been  r.iadc;  in  tubercul.csis   ccntrol  has  b-^en  good, 
the  County  is  still  belo->7  the  Icvcl  of  nost  advanced  coLxiiinities  in  this 
respect.     Once  the  Departi'.icnt  noves  into  nev-.-  quarters,   progress  vrill  de- 
pend pri:„arily  on  nore  nurses. 

Venereal  Diseases         The  onl^-  ti/o  clinics  operated  in  the  Countj'",   one 
at  Sparrows  Feint  and  tht.^  other  at  To-;scn,   avera.^e   60  patients  per  ^.'cokly 
session,    far  too  ;.ian^7  for  available  facilities.      Tl^o  Tovi'son  clinic  has  two 
part-tii;ie  physicians,  v/liile  Sparrcvfs  Point  has   ojie.      The   cliiiicians  are 
paid  on  a   j-.ver  session  basis.      Since  iJo-/v,;nb„r  19/+lj    tVfO  nui'ses  assist  at 
each  of  th^,   clinies.      'i^hx    U,   S.    Public   Health  Service  has  loaned  this 
Department   the  ser'/icos   of  a  public  lj.v^^'.lth  pliysician  to  assist   in  its  -. 
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V'jncroal  diacaHC  prOj'raii.     .%  conurol  ro;-i.3bor  of  '.'.11  caso.s  1;^  kupt  and 
prompt  follow-up  visits  arc  iiaclo  in  .".11  c.?.scs  v/horc  the  patients  arc  de- 
linquent in  rcturnin,;  tc   the  clinics  for  troati.vjnt .     Att.^mpts  ■■ire  made 
to  trace  coat?.cts. 

HYGIEiiE 

I^tornity  and  Inf'incy         Jilthour^h  the  Dcpartnicnt  as  .^.^cb  has  no  clinics 
for   the  hy  -ioao   of  n.';.tornit':,   the  no.;  h^^adquartors  at  Tovffion  '-dll  house  an 
antomtal  and  postnatal  clinic.     Th>.  only  service  no^'  provided il^r  i.iaternity 
cases  is  by  hone  visits  of   the  Dopartr.ient  nurses,   which  are  n.jces3arily 
limited  to   the  nost  needy  cases.     Throu /h  a  coii.iitt,..  .'.f  r.iei.ibcr  physicians, 
the  Baltiiaoro   County  -edical  Assoc iatic'n  is  no-/  studying;  iaothods  of  deal- 
ing a-ith  this  problea.      It   should  be  noted  that  a  thcroU;:h:joing  i.nt^rnity 
health  service  rcquii-cs  hospital  facilities,     fhe  corrv^nt  hospital   short- 
a^'O  .and  the  .''reat  increase  in  th.j  birth  rate  hav^   created  an  urj^nt  problc.u 
iflth  ro-ard  to  tho-   care  of  motb^rs    ;.nd  ne./born  ini;jnts. 

Preschool         Ectrreen  the  a^-es  of  1  and  6  children  are  p-.culiarly  sus- 
ceptible to  preventable  disease.      It  is  in  this  period  of  th^ir  lives  that 
conditions  and  defects  are  devel.  ped  vd-iich  mil  re-TKr-in  as  handicaps  and  in- 
vitations to  disease  throu-hout    cheir  liv^-s.     B^for^  1938  th--  only  pre- 
school activity  of   tho  Departr.ient  vras  a    sprin^   caiap^ai  ■;n  designed  to  brin;; 
each  child  expect  in -^  to   enter  school  in  thv.   fall  to  a  clinic   for  e:m;..i- 
naticn.     Toda^-,   in  addition  to  btiis  ca':ipai--n,    five  ;:icnthly  and  b:'o  bi- 
iaontlily  infant  and  preschool  hygiene  clinics  are  conducted  in  seven  soc- 
tii.ns  of  the  County,  adth  att.aidancv.  avcra.~in^  12  patients  per   session. 
The  real  neod  is  -auch  ..iToatur  th:^n  indicited  by  this  .attendance,   but   un- 
fortunately these  pare;Tts  v:hose  children  .acst  require    care"  usually  h?LV3,  tc  be 
searched  out  and   coaxed  by  various  j;i..;thcds  -..vdch   require   a  larj_r  nursin;_: 
staff , 
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School  ■'/ith  a  tot.v.l  £;chocl  population   of  sclio  30,-000,   thu  '.jntirc 

tiuo  of   the  Health  Dopart./ionb  could  easily  bo  fi.iroctod  to\/ard  a  prc^j;raa 
for  the  hoalbh  of   the   preschool  child,     kz  it  is,    th'-   hy;;icne  of  school 
children  consuucs  aLucst  ono-half  ox   tho  tjjao  of  the  DoiKi.rt..ior.t  pt^rscnnol. 
In  addition  to  the.   conipljto   oxaiuinationa  of  all  first  and  third  ;:radc 
students  in  all  oloncnt'.ry  schools,   both  public  .uid  parochial,   a  nurso 
visits  c'-,ch  school  vj-ockly  at  a  ro^^ular  tiiuo  of  the  day  to  confer  vath  th- 
tcachors  and  parents  concernin;-;  iTrobluaS  of  coj-municablc  disease  control, 
includinr;  curtain  rdjior  skin  infections.     Th-^  staff  of  tho  Dcpartncint     is 
also   subjuct  to  call  for  the  aru'jy  ei.'ier;;oncics  that  arioe  in  tlio  schools 
from  tiiuc  to  tine.     All   students  before  b.jin;^  reackiittod  to  classes  after 
a  period  of  illness  :;'iust  receive  an  exaivdnation ,.      Appendix  16   suixi:.rizes 
the   school  work  of  tho  Departniont . 

Dental         Although  preventive  dentistry  has  in  ';;en<;ral  pr'o^^ressed 
faster  than  prcAT-entive  ncdlcino,   it   still  does  not  occupy  its  proper  place 
in  the  public  health  pro^rai.i.     The  ^-iarylan;!  State  Dopartinent   of  Hoalth 
employs  sone  dentists  on  a  per  session  basis  to  v/crk  in  50:110  cf  tho  schools 
throughout  Baltinore  County,     The  children  arc  char,^od  a  noirtinal  fee  cf 
50  cents  per  treatment .     Parent-teacher  orjaioizaticns  ha.ve  cooperated  in 
the  dental  prc~rai:i  but  a  r^reat  deal  rcriains  to  be  done  in  this  field. 

FOOD  AI®  J.JLK  COi'JTROL 
Until  1941  this  Dupartraont  opcr.-ted  yjitfi  verj^  lii.iited  pov/er  to  regu- 
late the  quality  and  purity  cf  irdlk  produced  and  distributed  in  the  County. 
State  le.fjislatirn  passed  in  ISVil  no,.'  enables  the  Cciunty  Health  Departnent, 
throuf^h  the  l.aryland  State  Departracnt  01  Health,   to  license  all  typos  ci 
milk  establlshi.ients.      Other  State  laws   en?.ble  the  Cou:ity  Health  Depart'ient 
to  inspect   ill  food  ^ stablisriiaents  in  thu  Ccuiity  and  to  ccndie:::n  those   -     ', . 


-  71  - 

failiiV'   to  muot  niinii,vj;.i  standurds  of  hc.altli  '-•.nd  cleanliness.     InspoctiDn 
of  those  producers   ;.nd  h";Kllurs  ni:  milk  .-.nd  food  in  the  Ccunty  reVec-.ls 
that  a  l.'ir;;e  pc;rconta';':o  of  then  are   so  far  failin;^  to  n.,et  the  s-anitary 
rcqud-rcnciits  necessary  to  insurr;   pui'ity  of  rAlk  ar)d  food  sold. 

SANITATIOrJ 
,A  lar:^-  area  in  the  County  ;;ots  its  v/ater  from  v/olls  and   sprin,-;s, 
while  an  even  larger  area  depends  f'.r  sewa^je  disposal  upon   septic  tanks, 
viTells,   drainfields,   cesspools  and  privr.tc  disposal  syste.is.     Those  -areas 
create  j.ianifcld  health  problcns,    scuc  serious,  -.rhich  hav^-  to  be  invosti- 
;>ated  and  orders    -riven  to  correct   t'.ievi.      '.'ith  the  sudden  increase  in 
population,   the  Coui"ity  sanitation  prcibleMs  have  becc.ie  mcreasin'^ly  acute. 
The  lav.r  enables  th.;  x-utrcpolitan  District  in  its   territory  tc    jX-ss  on  sower 
and  ;;atcr  pi  :.ns  .nd  sets  up  i.u.nlr.iu:n  rerulntions  for   sewa-e  disposal   systea 
of  wach  house  lot.      Ho  less  than  three  Health  Department  sanitarians  devote 
all  their  tii.ie  to  invcsti'-ating  ca/iplaints  arising  froni  insanitary  con-  . 
ditions. 

Fi^OGR\LI 
Tho  '^ro-.rth  cf  war  industries  and  the  cr,:ani3ation  of   civilian  defensv^ 
have  burdened  all  county  dcpartneats  but  none  r.cre   so  than  th-  Health 
D.jp:"!.rtirtent.     The  Coiiaty  Ei-.i^r;i^,ncy  i-^udical  Service  cf  Civilian  Defense  ac- 
tivities,  to ;:ethcr  -.dth  the  rush  for  birth  records,   clinical   tr^at:.-.cnt  cf 
diseases  disclosed  by  the  Sel-..ctive  Sjrvice,   and  the  i.r'.n:.fv-?ld  sanitary 
and  health  problei::3  arisin;.  fror,;  the    steadily  exprindin^'^  pcpulaticn  of  the 
CcLmty,   have  iaultiplied  the   i.'ork  cf  this  Departr.ent  .acre  than  live-fcld. 

-iliil^.  the  Baltii.icro  Cciuity  Health  D^^partrae:it '  s  ::i:jer  cancern  v,dth  the 
futiire  j.s  in  terns  cf  its  present  inadec-uaci>^s,    tlieir  re.acdy  and  Laprcv..- 
iiient,    the   ccntinuin;;  and  expending;   str-r  ias  and  ills  ^.r  v.--. r  will  praj^ressively 
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intensify  its  problu.is.     Some  measures  oi'  r.llovi'ition  shoul'I  bo  considered 
nov;  if  disease  is  to  be  conquered  v;ith  i/oaponc  from  the  arnenal  of  health. 

County  Hospital         Baltiiaore  County  is  probably  the  only  county  of 
its   size  in  the  N;xtion  that  does  not  have  any  hospital,   oven  for  th^  care 
and  treatment  of  its  indigent  sick.     All  residents  of  the  County  are  ccm- 
pletely  dependent  for  hospitalization  and  special  treatment  on  the  hospi- 
tals of  Baltimore  City.     Indigent  patients  of  the  County  are  accepted 
along  v.dth  those  from  the  City, 

P]xtent  of  County  Need         '^Jhile  the  lack  of  a  general  hospital  in  the 
County  has  alvrays  been  a   handicap  to  the   residents  and  physicians,   the 
rapidly  expanding  population  has  created  such  a   derrand  on  existing  facili- 
ties in  Baltimore  City  that  the  problems  of  distance  and  dependence  on 
the  charity  of  others  have  become  secondary  to  the  problem  of   securing  ad- 
mission to  the  hospitals.     Appendix.  17   shoi'/s  the  occupancy  rate  for  certain 
Baltimore  hospitals  as  determined  in  a   survey  made  by  the    U.S.   Public  Health 
Service  in  December  of  1941. 

Evidence  that  B,?,ltimore  County  should  support  a  hospital  of  its  ovm 
is  indicated  by  the  fact  that  4^255  County  residents  were  admitted  to  City 
hospitals  in  1941  for  a  total  of  89,576  days,  an  average  of  21  days  per 
patient.     Free  patients  from  the  County  received  25,422  days  of  City 
hospital  care;    part-p;?.y  patients  25,836  days;   and  pay  patients  38,318  days. 
Assuming  that  each  patient  had  remained  only  12.5  days,   vd-th  an  occupancy 
rate  of  85  per  cent    (the  laaximum  should  be  80  per  cent)  the  County  -  ould 
have  required  a  256-bed  hospital  to  care  for  all  of  its  sick,     .-in  un- 
healthy year  for  the  residents  would  require  an  even  larger  hospital-. 


1/  Reconnaissance  Sur^/cy  in  the  Vicinity  of  Baltimore,  Maryland 
U.  S,   Public  Health  Sorvico.     December  1941. 
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Fac  11  iti es  re conuitended         To  remedy   tills  alan'ning  condition  the 
Department   recommends  the  conotruction  of  a  hospita].  for  Baltimore  County 
with  a  capacity  of  l/t.6  beds  and  facilities  for  out-patient  clinics,   in- 
cluding those  for  tiio  venereal  diseases  and  roaternity  hygiene,   laboratories 
and  operating  rooms.     Consideration  should  also  be  given  to  provision  - 
possibly  ia  conjunction  with  State  agencies  -  for  hospitalization  for  indi- 
gent cases  of  chronic   illness.     The  proposed  location  of  the   general 
hospital  is  at  T'Wlor  Avenue  and  Loch  Raven  Boulevard  in  Election  District 

No.   9. 

Financing;   construction,  aiid,  oj)ei;:P^'-on         The  financial  plans  call  for 
a  contribution  of  *6!il,000  hj  the  Fec^eral  C-ovcrnment,  vrith  the  County  con- 
tributing for  -ch-e  cost  of  the  land  and  the  construction  of  a  nurses  home. 
The  hospital  would  not  be  operated  by  the  Baltimcre  County  Health  Depart- 
ment but  as  an  independent  institution.     Operation  vroald  be  financed  in 
part  by  pay  patients  and  hospital  groups,  vfhile  any  deficit  uould  bo  mot 
from  the  Coi.mty  budget.     For  the  guidance  of  the  County  Commissioners, 
it  is  necessary  that  a  study  be  made  whereby  this  deficit   can  be  estirAated, 
The  full  support   of  leading  physicians  vvO'uld  be  needed  in  order  to  assure 
the   success  of  a  County  general  hospital,  because  pay  patients  usually  go 
to  the  hospital  vfith  \vhich  their  physicians  arc  associated. 

fetornity  Clinics         As  stated  previously,   there  are  no  clinics  in 
the  County  at  the  present  time  for  antenatal  and  postnatal  care.      It  is 
during  these  periods  that  waiien,   tlirough  the   lack  of  knoivledgc  and  pro- 
fessional advice,    frequently  injure  themselves  and  their   offspring,  caus- 
ing unnecessary  suffering  and  harm  that  will  frequently  stay  with  thera 
throughout  their  lives,   vith  rfsultant  hijh  cost  to  society  for  thoir  care. 
Although  tlie  clinic   shortly  to  bo   opened  at   the  new  health  center  in 
Toivson  will  provide  for  tliat  area,   ouher  parts  of  the  County  should  be 
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considered.     The  Health  Department,   thwreforo,   recommends  that  oth-^r 
antenato,!  and  postnatal  clinics  bo  instituted.     This  depends  to  a  larcc 
extent  on  the  cstnbli aliment   of   the  County  hospital. 

Homo  Dolivcry  Service  To  meet  an  urgent  need  arisin'^  from  the 

lack  of  hospitalization  foi-  the    people  of  the  County,   the  Health  Department 
proposes  that  a  home  delivery  ser-vice  be  instituted  for  tliose  maternity 
cases  who  cr.nnot  afford  a   phyaician  and  \iho  are  unable  to  obtain  adjrj.ssion 
to   the  hospitals  of  the  City.     State  aid  has  already  been  requested  to  help 
meet  the  cost  of  thi?  service. 

Infant,    Preschool  and  Tuberculosis  Clinics         The  results  demonstrate 
the  value  of  the  preschool  and  tuberculosis  clinics  vihich  have  been  placed 
in  operation  in  the  County.     Ho'wovor,  the  Department  kiiows  tliat   even  better 
results  can  be  obtained  with  enlarged  services.     To  this  end  the  v/ork  of 
the   existing  clinics  should  be  extended,   especially  vhen  the  ne-.v  facilities 
at  Torrson  become  available.     More  clinic   sessions   should  be  held  and  raore 
visits  made. 

Venereal  Disease  Clinj-Cs  The  tvro  clinics  nov:  operated  in  the  County 

to  care  for  the  treatment  of  venereal  diseases  are  bo.dly  overtaxed.     Sc-lec- 
tive  Service  physical  examinations,   the  location  of  amxy  camps  in  the  vi- 
cinity,  together  vdth  the  increasing  population,   have  caused  an  increase 
in  the  number  of  reported  cases  of  syphilis  and  gonorrhea.     Yet,   as  usual 
with  these  diseases,  there  undoubtedly  a,re  also  a  large  nui".ibor  of  cases 
unreported.      Frequent   sessions  and  conveniently  located  clinics,    properly 
cqiiipped  and  operated  so  as  to  make  thera  attractive  to  the  patients  vv-ould, 
no  doubt,   increase  further  the  number  of  co.ses  reporting  fcr    treatment. 

The   number  of  sessions  at   Tov.'son  and  at  Sparrov:s   Point   should  be   in- 
creased as  their  pati-.-nt  load  io  already  too  higli.     A  aciv  clinic   should  be 
inaugurated  in  Essex  to  care  for  the  graatly  increased  population  in  that 
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section*     As  of  the  mdyear  1942,  most  of  the  Dopartmont' s  attc-ntion  is 
concentrated  on  thu  diagnosis  and  treatment  of  syphilid.     More  attention 
she  aid  be  given  to  gonorrhea. 

A  male  investigator,  v.dth  a  social  s'jrvico  background  and  police 
povrars,    shoiLLd  be  appointed  to  follow  up  dolinquenb   cases  and   trace 
contacts.     Jixperience  has  indicated  ttat  colored  invcsti 'gators  'nave  been 
very  successful  among  their  ovm  people. 

Dental  Hyp; i one         ViiTiile  the  present  dentists  employed  by  the  Lfeiryland 
State  Department  of  Health  are  domonstrating  tiie   value  of  this  form  of 
health  service,   they  have  not  been  able  to  meet  the  demand.     It  appears 
that  the  County  Health  Department   should  also  provide  dental  care  for  indi- 
gents,  particularly  children, 

Exi^ansion  of  Staff         According  to  accepted  standards  of  public  health 
service;   there  should  be  one  nurse  to  every  5,000  inhabitant,-;.  -'      Assum- 
ing that  thic  three  existing  resignation  voxancios  in  the  nursing  staff 
v/ere   filled,    each   of  the  ten  nurses  in  this  County  vrould  be   servicing 
19,728  people,   based  on  an  estimated  population  cf  217,000  as  of 
July  1,   1942,  and  the  foui'  new  public  health  nurses  provided  for  in  the 
current  buc^get  would  cut  this  ratio  to  one  nurse  p..r  15,p00  population. 
The  Health  Departm-Mt  recomiTionds  that  the  nirrsing   staff  be  gradually 
increased  toiirard  the  ratio  of  one  nurse  for  every  5,000  people.     ■;Jith 
the  estimated  population  of  217,000,   as  used  above,   a  total  cf  43  n'oi'ses 
Virou.ld  be  required  as  compared  with  18  positions  now  provided   (County  15; 
State  1;    11.   S.   Public  Health  Service  2:   -  Sec  Appendix  14)-     The  number 
cf  public  health  physicians  ^TOuld  also  need  to  be  increased,   as  ;vould  the 
clerical  assistance. 


1/     «i'ir_;taxd,   H^r.-r"  S,.   Rur*!  Health  Pr-cticc,  Th^   Co];:.ion-..-e-.lt:.  x'u:id. 
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District  Health  Officers         Tho  district  health  officers,   in  ri   full- 
time  Coivity  Health  Dcpartmont  program,  no  long  or  servo  a  usefiol  f-.incticn. 
The  i-.ionoy  to  moot  tho  cent  of  thoso  positions  can  bo  much  rnoro   officiontly 
used  by  tho  Department  in  other  ways*     It  is  recommended  that  the  position 
of  district  health  officer  bo  a.bolishcd, 

¥(ilk  and  Food  Control         At  tii  o  present  time  only  about  75  per  cent 
of  all  milk  sold  or  produced  in  tho  County  is  pasteurized.     Until  a  local 
obligatory  law  is  passed  requiring  all  milk  sold  or   produced  in  tho  County 
to  be  pasteurized,  there  still  remains  an  easy  path  for  the   spread  of 
undulant  fever,   typhoid  fovor,  and  tuberculosis.     The  State  lav;,  -.vhilo  it 
is  a   step  in  the  right  direction,   is  not  sufficiently  strict  to  insure 
absolutely  minimum  standards  of  milk  control.     Tho  Co'juity  Health  Depart- 
ment has  not  the  legsl  right  to  go  an;/  further  than  to  enforce  strictly 
the  State  regulatiibns.     In  order  to   strengthen  further  tho  control  of 
the  County  Health  Department,   it  is  rocomnondod  that   stops  be  taken  to 
obtain  an  enabling  Vict  perniitting  the  County  to  isjuo  its  o'.m  milk  and 
food  regulations. 

Sanitation         In  ordwr  to  eliminate  menaces  to  public  health  re- 
presented by  tho  use   of   surface  ^rat^.r  ivolls  and  cesspool  method  of  se;7agc 
disposal,  the  Department  ativocatos  the  extension  of  sevrer  and  v/ater  systems 
as  rapidly  as  possible  in  all  the  built-up  sections   of  the  Coanty. 

Recreational  Facilities         Vfiiilc  the  Go'unty  has  no  recreation  depart- 
ment at   tho  present  time  -ind  no  iniinudiate  neod  for  c-:\c,  a  long  range  pro- 
gram should  take  into  consideration  some  provision  for  pr^;p'-r  recreational 
facilities.     Bo-cause  of  tho  health  value  cf  recreation  tho  Health  Doix?.rfc- 
mont  urges  the  C'^unty  Conr.iissioncrs  not  to  overlook  the  importance  of  this 
activity  which  has  groim  rapidly  in  significance  in  recent  years.     The 
Health  Department  decs  net  make  any  m.:;re   specific  reconiinendations  on 
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rocroation  at  this  bime, 

RECa,as£EI©ATIOTS 
Baltimore  County  Health  Department 
1,     A  general  hospital  should  be  constructed  and  operated  by  the  County 

to  serve  both  pay  and  free  patients* 
2..    Antenatal  and  postW>.tal  clini(Cs  ^ould  be  inaugurated. 
3.     A  home  delivery  service  should  be  initiated  foe  indigent  and  senii- 

iitelgent  mothers  unable  to   enter  the  hospitals  of  Baltimore, 
4«     The  woi^k  of  the  present   i.nrfant  preschool  and  tuberculosis  clinics 

should  be  extended  by  increasing  the  xiuraber  of  cHinics  and  home  visits. 

5.  Venereal  disease  control  should  be  extended  hf  more  frequent   sessions 
of  present  clinics,   establishing  a   nev/  clinic  at  Essex  and  adding  a 
male  investigator  for  follov;-up  work, 

6.  A  full-time  dentist  should  be  added  to  the  County  Health  Department 
staff, 

7.  The  present  nursing  staff  should  be   increased  gradually  tsv/ard  a  ratio 
of  one  nurse  per  5,000  population. 

8.  The  position  of  district  health  officer  should  be   rbolished. 

9.  Efforts  should  b<fe  Saade  to  obtain  ?.  State  enabling  act  permitting  the 
County  to  adopt  its  own  iriilk  and  food  regulations. 

10.  The  v\ater  and   sev^rcrage   systems  should  be  extended  as  rapidly  as  possible 
In  the  built-up  sections  of  the  County, 

11.  Consideration  shcuM  bo  given  to  recreational  facilities  i-n  the  County's 
long-range   pa^ograsi. 
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MARYLAND  STATE  PLANNING 
COMMISSION 


Department  BaltlnorQ  CQvmty  Health  Departmant 


DatcSeptanber  1J5,  19A2. 


Departmental 

Priority 

By         By 

No.    Group 


NAME  OF  PROJECT 


Total 

Bitimated 

Capital 

Coit 


Annual 
Increase  + 
Decrease  — 
in  Operating 

Budget 


Nature   of 
Project 

Conttructiun  (C) 
Service  (S) 


1 

2 
3 


10 


11 


A 
A 
A 

A 


5 

A 

6 

A 

7 

A 

8 

A 

9 

A 

B 
B 

y 

y 
i/ 


A  l46-^b9d  Ganeral  Hospital 

A  home  delivery  progreua 

Present  nursing  staff  increased  gradually  to 
a  total  of  43 

State  Enabling  Act  permitting  County  Health 
Dept*  to  make  Its  own  food  and  health 
regulations 

Expansion  of  work  of  all  olinica 

Bstabliahment  prenatal  and  Postnatal  clinios 

Establishment  of  work  of  Venereal  disease 
treatment 

Addition  of  full-time  dentist  to  staff 

Abolishment  of  positions  of  District  Health 
Officers 

Extension  of  water  and  sewerage  systems  as 
rapidly  as  possible  in  the  built  up  sec- 
tions of  the  county 

Consideration  of  recreational  facilities  in 
the  County  long  range  program 


y\ 

980,000 


2/ 


+  10,300  Zf         S 


y 

^5,ooo 

-3,000 


y 


of  this  amdtint  $651,000  is  requested  of  the 

Federal  Oovernment* 

To  be  operated  as  a  special  department  and 

no  estimate  has  been  prepared 

This  is  the  annual  increase  for  5  nurses  per 

year  until  desired  number  of  nurses  has  been 

reached  (8  yearp) 

These  costs  are  represented  by  increases  in 

nursing  staff 

These  are  ftmctions  of  the  Metropolitan 


S 
S 
S 


S 


I3istl?io<e 


ByUjii^ 


Submined  %y  \AJ-\JJiSXXm. 

Title  Deputy  St^te 


y 


.aM-.Coynty.  Health  Off icer.. 
of  Baltimore  County 
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BOARD  OF  EDUC/.TION  OF  B/.LTIliOilJi:  COUIITY 
Clarence  G.   Cooper,   Superintendent 


This  Deo;irti,ient  vjould  n  .t  subr.iit  any  discussion  or 
analysis  of  its  needs  or  prograi'a  other  than  the  projects 
given  in  the  follox/ing  suru:iary  sheet. 

Exhibit  16,   prepared  by  the  Corxiission,   sho\';s  the 
location  of  existing  and  proposed  schools* 


EXHIBIT     16 


BALTIMORE      COUNTY 

LOCATIONS   OF  PUBLIC    SCHOOLS 


(    EXISTING         AND  PROPOSED    ) 
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MARYLAND  STATE  PLANNING 
COMMISSION 


Department    Baltimore  Count  J.  Board  of  Education 


Date  September  15,  1942 


Departmental 
Priority 

By        By 
No.    Group 


4 
5 
6 


8 


A 

A 


NAME  OF  PROJECT 


Colgate  School,  eight  additional  classrooms 
and  cccibined  lunch-recreation  room  with 
necessary  equipment 

Arbutus  School,  twelve  additional  classrooms 
and  combined  lunch-as sanbly-recreation  room 
vdth  necessary  equipment 

Essex  School,  twelve  additional  classrooms 
and  combined  lunch-assembly-recreation  roan 
with  necessary  equipment 

Patapsco  Neck  School,  twelve  additional  class- 
rooms with  equipment 

Chase  Consolidated  School,  ten  additional 
classrooms  with  equipment 

North  Point  Edgemere< School,  ten  additional 
classrooms  and  combined  lunch-assembly- 
recreation  room 

Middle  River,  elementary  and  junior  high 
school  building  consisting  of  26  classrooms 
and  combined  lunch-as sembly-recreatioi;i  room 
with  all  necessary  equipment 

Back  River  Road,  elementary  school  building 
of  eight  classrooms  and  combined  lunch- 
recreation-assembly  room  with  all  necessary 
equipment 

Dundalk  -  New  junior  high  school  consisting 
of  20  additional  classrooms  and  a  combined 
lunch-assembly-recreation  room  with  all 
necessary  equipment 


(Continued  on  next  page) 


Total 

Eatimated 

Capital 

Coat 


Annual 
Increaae  + 
Decreaae  — 
in  Operating 

Budget 


96,100 


L37,200 


L37,200 


L37,200 


+15,000 


+24,000 


Nature    of 
Project 

Conatruction  'O 
Service  (S) 


+24,000     G 


+24,000 


133,000     +18,000 


138,000 


350,000 


106,000 


350,000 


+24,000 


+63,000 


+11,800 


+56,200 


Submitted  By 

Title.  SiiperintenderA 


Furm   It 


BALTIMORE  COUNTY 
COMMISSIONERS 


BALTIMORE  COUNTY 
MARYLAND 


SIX-YEAR  PROGRAM 
DEPARTMENTAL  SUMMARY 
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MARYLAND  STATE  PLANNING 
COMMISSION 


Department      Baltimore  County  Board  of  JMucation. 


Date  September  15,  .19^,2 


Dapartmcntal 

Priority 

By        By 

No.    Group 


NAME  OF  PROJECT 


Total 

Eatimated 

Capital 

Coit 


Annual 
Incrcaie  + 
Decreaic  — 
in  Operating 

Budget 


Nature   of 
Project 

Conitriiction  (C) 
Service  (S) 


B 


B 


Towson  -  A  new  high  school  building  consist- 
ing of  thirty-six  classrooms,  auditorium, 
gymnasium,  library  and  cafeteria,  with  all 
necessary  equipment 

Parkville  -  Twelve  additional  classrocxns  and 
combined  lunch-recreation-assembly  room 
with  all  necessary  equipment 


500, OOC 


137, OOC 


+75,000 


f24,000 
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BALTIbDRE  COUNTY  FIRE  DEPARTi.ffiJ^IT 

Fi'ttdurick  C.  llrxaol,   Cnief 
V.llbert  J.   K'lly,  Assi.str.nt  Chief 

FUl'^CTION 
Thu  B;  Itiraore  County  Fire  Department  wns  organized  over  60  /c-r.rs 
ago  as  a  paid  dep-rt-aent  for  ttit.  purpose   of  preventing  r.nd  e>±ingTJishing 
fires  with  jiiniMU-i  dyjoage.     la  the  process    jf  keeping  nbreist  of  the  best 
methods  of  fightint,  fires,   it  \/;is  one  of  the  first  fire  depr.rtnents  in 
the  United  States  to  i;iotorize  its  equipiuent.     Gideon  Siaith,    still  an  ac- 
tive iaeniber  of  tho  Departjaent,   drove  the  last  piece  of  horse-draim  equip- 
ment in  1910.     Again  in  the  interest  of  progress  it  ab.-.ndoned,   long  be- 
fore raost  fire  departraents,   the  old  chemical  tanlcs  in  favor  of  water 
pumpers. 

ORGANIZATION 

The  requisites  of  a  good  fire  depart^.ient  ar^  threefold.     First,   the 
high  caliber  of  its  j.ien;    second,   the  training  of  the  men  and  then  speed 
in  fighting  fires j   and  third,   the  tools  v/ith  which  to  work. 

Personnel         Applicants  for  the  Department  are  given  standard  exaja- 
inations  to  determine  their  intelligence  and  physical  fitness.     Character 
and  personality  are  determined  by  investigation  and  personal  interview  by 
the  Departi.ient  Chief  and  tho  County  Cami-iissioners,  \iho  make  the  appoint- 
ments.    At  the  present  tLme  the  Department  has  85  firemen  and  18  offic<irsj 
one  short  of  full  strength,    stationed  at  8  fireh:)US'-s. 

BALTi;iORE  COUNTY  FIRE  DEPjJlT.iEl^JT  -  ENGINE  HOUSJS 

1  Tow  son  6     Dundallc 

2  Pikesville  7     Essex 

2^     Crtonsville-Ji-  8     Fullerton 

5     Halethorpe  9     V/oodlawn 

-"-  Foriiurly  3  "-nd  1^. 
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EXHIBIT    17 


BALTIMORE       COUNTY 

LOCATIONS    OF    FIRE    STATIONS 


(EXI8TINQ       AND       PROPOSED) 
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In  June,  19^2  the  s.il?,ries  were  incrersud,  Cnptrins  receiving  TISO 
?.nd  firemen,  ^ia60  laonthly. 

Training    In  ordor  to  attain  th??.t  speed  so  essential  in  combatting 
fires,  the  laen  have  been  carefully  trained  to  raake  every  second  count. 
Jiapid  dressing,  care  and  starting  of  the  engines,  maxij-auin  sa.fe  driving 
spued,  quick  plug  connections  and  speed  in  the  use  of  equipuent  have  been 
taught  and  are  constantly  being  practiced  by  the  force. 

The  Department  has  trained  all  of  its  men  not  only  to  fight  fires 
but  to  rescue  people  and  treat  their  injuries.  The  firemen  rre  instructed 
in  pr>-liiflinary  care  for  those  injured  or  asphyxiated.  Especially  must 
they  be  prepared  to  render  medical  aid  to  their  own  men  v/ho  mi-ht  other- 
virise  be  unable  to  continue  fighting  the  fire  or  who  raight  suffer  serious 
injury.  The  men  have  been  able  to  render  first  aid  on  mrny  occasions 
other  than  at  fires. 

Equipment    The  County  has,  at  the  present  tir.ie,  12  fire  engines 
at  8  fire  houses  in  active  service,  and  5  which,  upon  replacement,  have 
been  kept  as  reserves. 

Hose  is  an  essential  tool  on  which  every  fire  department  depends. 
In  Baltir.iore  County  erch  truck  carries  a  minimum  of  1,600  feet  of  hose. 
Since  different  types  and  sizes  of  fires  require  different  size  hose, 
the  Department  is  equipped  with  35,500  feet  of  25  inch  hose,  U,IP0   feet 
of  Ig  inch  hose,  and  2,^00  feet  of  3/4.  inch  hose,  cu'id  with  varied  types 
of  nozzles.  A  new  type  of  spray  nozzle  adopted  for  the  3/4  inch  hose 
has  proved  very  effective  for  small  home  fires, 

A  300  gallon  tank  of  VYater  is  carried  on  each  piece  of  apparatus  to 
meet  the  emergencies  in  those  sections  of  the  County  which  depend  on 
springs  and  vrells  for  their  water  supply.  This  taJik  supplies  a  sufficient 
stre?:im  of  ivater  to  put  out  a  small  fire  or  to  serve  while  a  more  abundant 
supply  is  b^-dng  made  available. 
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strean  of  wat<^r  to  put  out  a  si.nll  firu  or  to  si.-;rvo  v/hilo  a  woru  abun- 
dant supply  is  being  made  available. 

Thy  Indian  Fire  Pwnp  recently  acquired  by  the  Depr.rtnent  h-s  proven 
very  valuable.  The  apparatus  fits  over  the  b'.ck  and  shoulders  of  the 
firema.n  and  the  five  gallons  of  water  it  holds  is  frequently  effective 
in  extinf-:uishinr  i.iinor  fires.  The  use  of  this  apparatus  in  sma.ll  house 
fires  keeps  the  dai/ia.fi-e  at  a  nininmi., 

A  variety  of  extin^.,aiishcrs  such  ag  pyreng;,  sodimi  -  cid  and  srlt  are 
carried  on  the  fire  engines.  These  rv'^  used  in  csc  of  fires  caused  by 
gasoline,  oil,  or  certain  chenic^ls.  Sodium  acid  is  v^ry  useful  in  ex- 
tint,ruishin^^  simill  chirinuy  fires. 

Volignteer  Fire  Coiuprnies    There  f.re  16  volunteer  and  1  privately 
o\med  fire  fighting,'  coiapanies,  v,d.th  18  fire  en-^ines  and  1  trailer  pump, 
operating-  in  BMtiinore  County  in  addition  to  the  County  Fire  Depart/.ient . 
In  case  of  fire  the  nearest  conpany,  eitb.  r  volunteer  or  paid,  is  noti- 
fied. If  uore  help  is  rcouired,  other  conpanies,  re^-ardJLess  of  their 
status,  will  respond.  The  County  recognizes  the  value  of  the  volunteer 
services  by  contributing  noney  annually  tov.ard  the  support  of  the  vol- 
unteer compa,nies,  helping  to  repair  their  equipment,  and  assisting  them 
Tirith  la.bor  when  needed.  E^dnibit  17^  gives  locations  of  nil  fire  houses 
existing  rnd  proposed. 

B/.LTIilORE  COUMTY 

V0LUNTS5?.  FIRE  COiiPANIES 

Arbutus  Hereford  Piltesville 

Arcadia  Lansdovme  Rcisterstovm 

■^•Brooklandville  Lutherville  Rosedale 

Boring  Long  Green  SparroA,-s  Point 

Cockeysville  North  Point-iDdge.7iere  Violetville 

Gl;Tidon  ,       O^ings  Mills 

■"■Privately  oi.v'ned  ?nd  operated. 
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Irapact  of  Yicjc         The  reaponsibility  of  tht  Dopr.rtnont  hr.g  but;n  in- 
crepsed  by  the  prei'unce  in  the  County  of  some  vit.-.l  v;ar  induatries.  The 
Bethlehem  Steel  Coiiip'^ny  hrs  n  p?.id  fire  company,  Glenn  L.  ilr'.rtin  hns  tv/o 
coapn.nies,  -^.nd  Bc:ndi:<:  hr.s  one  experienced  firei.ir.n  rnd  tr-'ined  auxilir.ry 
help,  end  all  are  ^quipped  '/ath  modem  fire  protection  methods.  They  are 
all,  hov'fcvi^r,  dependent  on  this  Department,  v;hich  attends  all  their  alarros, 
for  assistance. 

In  addition  to  this  the  safety  of  the  lives  and  hones  of  rx\ny   of  the 
war  workers  are  dependent  on  the  Department.  This  problem  is  particularly 
serious  in  view  of  the  emergency  constructed  homes,  tra.il--rs,  an'.',  converted 
dwellings  v.'hich  house  the  workers  and  v/hich  are  particiilarly  exposed  to 
conflagration. 

This  Department,  as  have  other  County  departments,  h,'\s  been  called 
upon  to  assist  in  the  Civilian  Defense  effort.  It  has  already  trained 
some  700  auxiliary  firemen  and  3OO  fire  watchers.  All  the  air  alarm  sys- 
tems in  the  County  are  constructed  and  maintained  by  this  Department. 
Each  member  st;'.nds  ready  to  direct  a  compajiy  of  volunteers. 

PPOGRAII 

Personnel     As  previously  ■•lentloned,  the  present  staff  is  only  one 
short  of  full  stren^-th.  The  completion  of  the  Edge/iere  Firehouse  T-dll 
necessitate  the  employing  of  6  men  and  2  officers. 

Motorized  Apparatus     Edgemere  will  require  ad'Jitional  equipment. 
It  is  recoa.iended  that  a  60-foot  ladder  truck  and  puiaper  combination  be 
purchased  and  housed  in  the  ar^a' './h^re  the  greatest  need  exi^-ts,  and  that 
the  truck,  thus  replaced  be  stationed  at  Edcemere.  At  the  present  tine 
the  County  is  entirely  dependent  on  Baltimore  City  for  any   e;cteilsicn 
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ladders  needed  in  care  of  fires  occurring  in  the  taller  structures  in 
the  County. 

Fire  engines,  just  as  private  automobiles,  become  obsolete  with  age. 
In  order  to  keep  the  equipment  efficient  and  up-to-dato,  the  Department 
recommends  the  purchase  of  one  mm   fire  engine  each  year,  Vv'ith  the  pre- 
sent nujnber  in  use,  this  would  mean  that  each  ent'^lne  would  be  used  about 
12  years  before  replaceiuentc  In  the  past  the  acquisition  of  such  new 
equipment  did  not  result  in  the  discardure  of  the  engine  it  replaced. 
On  the  contrary,  the  Department  has  alvrays  overhauled  and  reconditioned 
the  older  apparatus  and  kept  it  available  for  emergency  demands.  This 
policy  would  be  continued. 

Hose     Fire  hose  must  be  continually  maintained  in  excellent  con- 
cition.  Hose  takes  very  rou<jh  treatment  -  brush  fires  so  frequent  in  the 
County  are  particularly  destructive  to  fire  hose  -  and  so,  in  spite  of  the 
constant  repair  and  maintenance  to  which  it  is  subject,  it  is  continually 
necessary  to  replace  hose.  The  Department  recommends  the  purchase  of 
10,000  feet  oer  year.  With  ^0,000  feet  of  hose  in  the  Department,  the 
average  life  of  hose  is  thus  set  at  four  years. 

Trailer  pu;.ips    Fire  departments  operate  on  the  assumption  that 
fires  rarely  occur  simultE-neously.  If  a  great  amoimt  of  apparatus  is 
concentrated  at  a  single  fire,  the  remaining  apparatus  is  relocated  and 
redistributed  to  afford  maximum  protection.  No  more  men  or  pieces  of 
apparatus  should  be  used  at  cny  tiiiie  than  are  necessary,  and  these  should 
be  released  as  soon  as  possible.  Much  of  the  tlTie  spent  in  fire  fighting 
is  due  to  dump  and  forest  or  brush  fires  throughout  the  County.  To  permit 
the  more  efficient  use  of  the  more  expensive  equipment,  the  Department 
purchased  a  500  gallon  trailer  pa'.ip.  This  can  be  attached  to  the  back  of 
an  ordinary  passenger  car,  brought  to  the  scene  and  left  there,  thus 
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releasing  the  more  expensive  equipment  for  oth'jr  duty.     As  a  rostolt  of 
its  successfiiL   operation,   the  Department   recomi'aends  the  purchase  of 
five  more  sueh  trailer  pump  units, 

^blS^I'LPZS^i'H         Most   fii'es  are  now  reported  by  way  of  the  telephone. 
Wiile  this  is  frecjuontly  a  convenient  method,   bur;y  v/ires  and  lack  of  tele- 
phones necessitate  an  independent  fire  alarm  system.     The  present  system 
is  on  a   single  circuit,     A  break  anywhere  in  the   system  causes  thu  com- 
plete failure  of  the  whole.     To  rciaed,y"  this  and  to  restore  confidence  in 
the  alarm  systo.n,   the  Department  recomiacnds  that  the  present  sin.^le  cir- 
cuit   svstem  be  converted  into  a  four  circuit   system,     Nov/  fire  alarm 
equipment  and  fire  alarm  boxes  should  be  installed  at  the  saoe  time. 

Fire  Houses  Fire  houses  are  located  with  reference  to  the  distance 

from  the  density  of  ].x)pulation,  the  distribution  of  property  value  and 
the  e^dsting  fire  hazards.     The  road  and  street   system  must  be  considered 
with  all  these  factors.     Vi[ith  the  present  distribution,    some  of  the  fire 
houses  are  carrying  more  t}\?.n  their  proportion  of  the  burden. 

To  relieve  this  condition,  tvro  new  fire  houses  are  recommended  for 
constructiooi  -  one  in  the  Iviiddle  River  area,  and  the  other  in  the  Park- 
ville  area.     At  th'e  seme  time,  to  avoid  the  traffic  problems  involved, 
the  Towson  Fire  House   should  be  relocated.     As   is  apparent,    the  present 
location  does  not  perrdt   free  and  rapid  exit,  and  the  quarters  arc 
cramped. 

Legislation  to  Strengthen  Fire  Prevention         One  of  the  most  effec- 
tive tools  for  the  elimination  of  fires  is  lacking   i.i  the  County  -  that 
is   fire   prevention.      The  Dcp--.rt;;\eat   has  no  legal  authicrity  to  inspect 
and  ordei-  removal  or  correction  of  existing  fire  hazards  in  private  re- 
sidences.    Oil  bui'ners,    refrigerators,   heating  plants,  and  chiranc^^s  should 
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be  given  annur.l  inspections.  The  cost  of  thuso  services  is  usually 
covered  by  a  system  of  permits  or  inspection  fees.  In  addition, 
violators  are  subject  to  fines  and  penalties  for  nonconfonoance.  This 
Department  now  hns  soiae  authority  ivith  respect  to  public  and  industrial 
property.  These  lav.'s  should  be  strengthened  and  extended  to  residential 
and  conmercL-'.l  pr'eniscs. 

RI'iCOMvIENDATIONS  . 
Baltiraori-  County  Fir^  D-^pr.rtnent 

1.  Increase  personnel  by  the  addition  of  eight  men  for  the  Edgemere 
Fire  House 

2.  Purchase  a  bO-foot  ladder  truck. 

3.  R'^place  obsolete  fire  ungines  at  the  rate  of  one  a  year. 
U.       Replace  fire  hose  by  10^000  feet  per  year. 

5.  Purchase  five  more  trailer  puiap  units  of  500  gallon  capacity. 

6.  Rebuild  the  fire  alarm  system  to  provide  four  circuits  and  install 
new  fire  alarm  equipraent  and  fire  alarm  boxes. 

7.  Construct  three  new  fire  houses.   (1)  in  the  Kiddle  River  area,  (2) 
in  the  Farkville  area,  and  (3)  in  Tovvrson  as  a  relocation  of  the 
existing  station. 

8.  Take  steps  to  secure  the  enaction  of  fire  inspection  lar/s  and  pro- 
vide for  their  enforcement. 
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MARYLAND  STATE  PLANNING 
COMMISSION 


Department    Baltimore  County  Fire  Department 


Date  September  15 ,  1942 


Departmental 
Priority 

By         By 
No.     Group 


1 

8 


1 
2 


4 

5 

1 


A 


B 
5 

B 

B 
B 
C 


NAME  OF  PROJECT 


Increase  personnel  by  eight  men  for  the 
Edsaniere  Fire  House. 

Sixty  foot  ladder  truck  and  punq?  combined 

yire  Hose  xeplaoement  -  10,000  feet  per 
year 

Additional  Legislative  Authority  for 
inspection  and  enforconent  of  rules 

Fiv®  Trailer -unite  of  500  gallon  capacity 

Breaking  up  Fire  Alprm  System  into  foixr 
circuits 

Middle  Hiver  area  -  Construction  of  Fire 
House 

Towson  area  -  Fire  House  relocated  1/ 

Engine  replacements  -  one  per  year 

Parkvllle  area  -  Construction  of  Fire  House 


Total 

Egtimated 

Capital 

Cost 


10,000 
7,000 

5,000 

80,000 

33,000 
35,000 
10,000 
35,000 


Annual 
Increase  + 
Decrease  — 
in  Operating 

Budget 


+16,000 


••       Squipment 


Hquixnaent 


*•        Squipment 


+16,000 


+16,000 


Nature   of 
Project 

Construction  (C) 
Service  (S) 


c 

c 

:  Sq.uipm.ent 


1/     Sale  of  present  building 

and     site  would  contribute  Submitted  By 

toward  cost. 


Title  ..Assi_stant  ..Chief .  of  Baltimore  County 

Fire  Deoartjnent 
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BALTIMORK  COWTl  POLICE  DEPARTOIINT 
Oscar  M.  Grir.ifcs,   Chief  of  Police 

FUNCTION 

The  Baltimore  County  Police  Departnent  opor''.te«s  over  an  r.rea  of 
more  than  600  squnre  niles,   varying  from  highly  industrial  tj  cjj.v- 
pletoly  rurAl*     It  is  the  function  of  the  Department  to  control  crir.ie, 
conduct  detoct3,ve  and  other  investigations,   regulate  traffic,    render 
first  aid  in  traffic  and  other  accidents,  and  prevent  sabotage.     Its 
vrork  includes  al-l  types  of  problej.is  frc>.d  by  municipal  police  depart- 
nents,  as  Well  as  the  diversified  problems  of  a  dispersed  rural  popu- 
lation.    The  influx  of  workers  to  the  County's  v;ar  industries,   .an  in- 
crease within  the  last  four  years  equivalent  to  the  cities  of  Cux.iberland 
and  Hagerstovjn  conbirted,   ha.s  intensified  demands  upon  the  Departnent. 

Prevention  of  Crir.ie         The  County  enjoys  a  low  criiiie  rate  v/hich, 
based  on  arrests,   is  riaterially  lovrer  in  the  County  than  in  B" ltir.iore 
City,     As  yi-t  "ivar  conditions  have  not  caused  ?jiy  substantir.l  rise  in 
the  County  crime  rate.     Table  B  gives  a  conp^rison  betv^een  Baltiriiore 
County  and  Baltinore  City  of  the  rnajor  causes   of  arrest. 


TABLE  8 

BALTIl-iORE  COIE-ITY  POLICE  DEP^JiT.iEMT 

Conparison  of  Arrests  v;ith  Baltimore  City 
19A0 


Felonies 

iviisdemean^rs 

County 

City 

C.-Jj;3tr 

City 

Arson 

3' 

A6 

Assu.'iJ.t         .  298 

A780 

Burglary 

2S 

1A96 

Bastardy          11 

59 

La re en cy 

180 

3308 

Deadly  "Weapons    '  1^. 

U58 

ivLanslau/?htt*r 

22 

1A3 

Contempt  of  Court    1 

62 

Rape 

13 

72 

Disorderly  Conduct  663 

1A309 

9>- 


Corapnrison  of  Arr-r.ts  vith  B-,lti;;iort  City  (C;nt.) 


Felonies 


Robbery 

Murdor 

5odoi'.)y 

Total 


County 
6 

252 


City 

88 

5756 


iiicdumecnors 


County 

9 
21 

18 
212 

Receiving  Stolen  G-jods     18 
Ivkiintr.ining  Gai.ibling 

Device  4 

Others  A26 


Disorderly  Kou«e 
Disturbing  V^rxce 
FrJ.se  Pretenses 
Drunkeness 


Rr.te  per  100,000  l&l 


670 


Total  1/ 

R;ite  per  100,000 


1,695 
A,555 


City 

135 
6616 

i!^G0 
2377 

127 

131 

9595 


39,129 
11,090 


1/     Exclusive  of  violations  of  autoi.iobile  lavrs  and  trrffic  violrtions. 

Identification  and  Detective  W>jrk         Effective  steps  tjv.-rrd  i.nderni- 
zation  undertaken  in  the  Irst  four  years  include  the  establichr.icnt  of  a 
Bureau  of  Indentificatlon  and  a  Detective  Bureau.     Tiie  f  ;>rner  is  resoon- 
Eible  for  the  fingerprinting  and  photographing  of  all  crir.ainals  arrested 
by  ;;iembers  of  the  Department,   and  for  classifying,   filing,   and  exchanging 
such  infori-iation  M±th  oth^r  identification  bur'-cus  through  :)ut  the  United 
States.     SLvdlarly,   the  Detective  Bureau  investig-tes  all  larcenies, 
burglaries,   robberit;S  and  other  crines  vjhen  required. 

The  rapidly  growing  nu:.ibers   of  wjrkers  in  i.v,ar  plants  hr..s  increased 
the  reGponsibilitiv..s  of  the  Bureau  in  connection  viith  character  investi- 
gations. 

Control  of  Tr.affic  In  contrast  to  crLne,   the  traffic   prDblen  in 

the  County  is  large  as  a  result  of  the  high  percentage  of  County  residents 
oTivning  cars;  the  flo?ir  of  traffic  in  and  out  of  the  City;   the  large  inter- 
state novenent   over  tv;o   .-^f  the  J^ain  United  St:'>tes  arterial  highways,    rsid. 
the  large  niovenent  of  workers  to  j-nd  fron  v:ar  industries.     As  yet  it  is 
too  early  to  forsee  the  full  effect  of  the  gasolint;  ■:'nd  rubber  shortages; 
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liov/uvor,   the  increc?.sed  raovej;ient  of  v/ar  workers  hr-s  r.iaintf.in<jd  Cr^unty 
traffic  above  the  doclinin^j  State  ^iverage.     A  cr.reful  v.nrly-:is  of 
r.ccid'^nts  ocourrin:;^'  v.-ithin  tho  County  is  ivvh^  by  i.ieans   yx   spot  imps, 
and  reciLii.icndati'ins  r.re  r.vde  therefroa  to  interest td  agenciuo  regard- 
ing' the  elir,iination  of  hazards, 

ORGANIZATION 

A  police  jr^Tinization  f  .>r  3altjj.i.:>re  Coixnty  vv:is  authorized  in  ir.7A 
by  an  Act   of  the  State  I.egislr.turo.     Froi.i  that   day  to  the  present  there 
has  been  a  Cjunty  police  authority.       The  pr^-sent  police  ad.djiistration 
assui.'itid  office  alr.iost   siiaultaneously  v;ith  the   avalanche    jf  defense 
lYorkurs  into  the  County. 

Personnel  The  uniforned  force  has  been  increased  fraa  76  men 

in  1938  to  127  at  present i    still  ten  aien  shjrt  of  the  n-xibcr  puriiitted 

in  the  budget,    in  a  departj.iental  total  as  folloi's: 

Chief                                                 1  Special  Officers           20 

Captain                                             1  (formerly  rural 

Lieutenants                                     5  constables) 
Sergeants                                       ll 

PatroL.ien  rnd  Probationers  88  Civilian  Ei.iployees         6 


127  26 

Uniforned  nienbers  are  selected  after  passing  rigid  physica.l  ex?u_ii- 
nations,  adaptability  and  intellig-ence  teets,  a  thorough  character  investi- 
gation and  a  personal  interviev;  by  the  Chief  of  Police  and  the  County  Com- 
1-d.ssiiners.  They  are  .eligible  for  retirv-i.ient  at  ^ne-half  pc.y   after  20 
years  of  service,  -ir  for  i^hysical  disability  :)n  the  recoir^aendation  of  the 
Chief  and  the  approval  of  the  County  Coixiissioncrs .  The  civilian  ea- 
ployees  are  appoint<^d  by  the  County  G-uii.iis  si  oners. 

The  jiunthly  salaries  are  ;'v220  for  lieutenants,  .<;180  for  sergeants, 
and  .^fl60  for  patroL.ien,  which  reflects  recunt  increases  deeaed  necessary 
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to  hold  the  f -rce  fi^'ainst  grovdn^'  ;-)Utciido  eiiployracnt  competition . 

Tivo  per  cent  is  deducted  fron  e.ich  iian's  3?,lary  toW'''rd  a  pension. 
The  specinl    officers   receive   salaries  varyin/;  fron  $25  to   .'■•75  lorithly. 

Physical  Facilities         The  force  is  distributed  throu^out  the 

County  by  aer.ns  of  three  police  districts,  with  quarters   shov/n  in 

Exhibit  lo,  as  follows: 

Ecistern  District:      Station  houses  at  Fullorton,   Dundall<,   and 

Esse::;   new  station  under  C'onstraction  at 
Edf-rejacre . 

Central  District:      Station  houses  at  Tov/son  and  Fikesville; 

rented  substations  at  Cjckeysville  and 
Reisterctov.Ti, 

Western  District:      Station  houses  at  Cat->nsville  rxid  Hale- 

thorpe;    rented  substation  at  V/oodlai.Ti. 

Motorized  equipment  consists   of   26  patrol  cars  and  6  r.iotorcycles. 
Ea-ch  car  is  eo^uipped  vd.th  a  two-way  radio  and  i7lso  carries  complete 
first  aid '  equipment ,  Tdiich  all  i.itiabers  of  the  force  are  conpetcnt  to 
use.     The  many  traffic  accidents   occurring  in  the  C>^unty  have  i.iade  first 
r.id  one  of  the  uost  valuable  services  rendered, 

A  nodern  tvvo-way  coMi.iunication  systeri  has  recently  been  installed 
in  all  the  cars  and  stations  of  the  Dcparti.ient,   replr.cinjr'  dependence  on 
the  Baltimore  City  police  radio  syster.i.     Tiie  nov:  tv7o-v,^.y  c:ir!j-.iunicrtion 
system  permits   continuous  contact  bc'tv«-een  all  moi.iburs    if  the  Department 
and  increases  efficiency  and  apeed  of  action. 

The  proa:raji  sub;.u.tted  is  designed  to  expedite  the  handling  of  pres- 
ent  emergency  probleias  as  if^H  ,-^s  those  anticipax.ed  in  the  post-',7ar 
aften-iath. 

Increase  in  Force         It  is  an  r:Miom  axiong  students   of  police  ser- 
vice that  police  proble;.is  incrt-rse  much  riore  rapidly  than  does  the  popu- 
lation.    To  Juoet  the   staixdai'ds  publicized  by  the  Federal  Burea.u  of  Inv^sti- 
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EXHIBIT     IS 


BALTIMORE       COUNTY 

LOCATIONS    OF    POLICE    STATIONS 


T" 


AND       SUBSTATIONS 

(  EKISTINO       AND       PROPOSED) 
PENNSYLVANIA 


/ 


/ 


Lir 


U 


LEGEND 

•  EXISTING        SUBSTATION 

EXISTING     STATION 


LjT 


\, 


jlhT 


EXISTING     STATION     TO    BE 
IMPROVED 

NEW      STATION      PROPOSED 


HEREFORD 


h 


NEW         STATIONS       WILL       REPLACE 


/ 


EXISTING       SUBSTATIONS 


/ 


V. 


-o 


REISTERSTOWN 


r 


COCKEYSVILLE 


^^ 


v 


PIKESVILLE 


hm 


TOWSON 


FULLERTON 


■\ 


WOOOLAWN 


Lir 

Cfq  catonsvilleI  T  lIlT 


^^\/" — '•■ 


city   of 
baltimore 


FULLE 


c^: 


V- 


ESSEX 


\. 


N 


"-\ 


"Vr^  !        DUNDALK 


-5W 


I 
M 


"X- 


/ 


^\ 


NORTH    POINT-  V 

EDGEMERE  <(' 


ANNF     ARUNDEL     CO 


<r^-y 


9CALC     OF      MILES 
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gati  jn,   tho  present  size    )f  the  wril'  ^r^icd  f  )rce  vjould  need  t  >  bu  nora 
tho,n  tripled,   pctrticul;/ rly  if  an  ei,3ht-hour  day  v;ere   -icbptcd  in  place 
of  the  prosunt  twelve-hjur  da/  f-jr  patroL.ien.     The  Dopartnent  therefore 
rocor.ii'.iends  increasing-  the  laniforiiod  staff  fro.u  127  to  n,  t  ital   jf  200  ;.icn 
as  soon  as  possible. 

Merit  Systei.i         Vi'hile  proraotions  are  c:)nsidored  on  the  basis    >£  i.ierit, 
it  is  f'-lt  tk'.t  the  Departi.ient  i\ii:'Uld  bunefit  by  a   stricter  aflherunce  to  a 
standardized  nerit  system. 

Change  in  Ranlt         The  proportion  of  officers  to  privates  in  the  Depart- 

uent  is  lov;  according  to   recjsTiized  st"^ndords.     Also  the  titles  of  the 

officers  could  be  nore  indicative  of  the   duties  they  perforiA,    a  change 

which  would  eiiliance  their  presti:;,'e  v.ith  the  ,.ien.     The  follov.-in.j  change  in 

titles  is   suggested: 

Present  ra.nk  and  title  Re coriiUoniia t ion 

Chief  Chief 

Captain  Assistant  Chief 

Li.jut'^nant  Inspector 

Sergeant  Captain 

Lieutenant 

Sergeant 

p;\troli.ian  PatroLarxi 

Modification  of  Working  Dg.y    Police  depa.rti.ionts  hr.v^  for  a  long 
time  roal\2,ed  thrt  a  tv;elve-hour  day  is  excessive  for  ;-ia:ci..Td,':i  effective- 
ness. The  D>-,partnent  therefore  i/ishes  to  recoauend  the  adoption  of  an 
eight-hour  day. 

Additional  Station  Houses    jidclition^.l  facilities  are  needed  in 
certain  sections  of  tlie  County.  Sd-^ibit  18,  sho\;3  the  location  of  exist- 
ing and  proposed  strtion  houses.   The  pr.;Scnt  substa.tions  at  ReisttrstovTn 
and  Woodlavvn  consist  of  rented  rooj-is  v.'hich  should  be  replaced,  in  that 
order,  by  regular  police  strtions.  A  ner.-  station  house  should  be  pro- 
vided, probably  at  Hereford,  to  serve  the  north>:;rn  section  of  the  County. 
It  is  furtht^r  recoi-xiended  th;:.t  additions  to  existing  station  houses,  such 
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o.s   thr.t  built  rt  fesux,  be  rxde  o.t  Hnlethorpe,  Dundalk,  Fullorton,  and 
Pikesville,  in  the  oi'der  nanod.  Th'^so  iiaprovenents  are  nt-fcd'.;d  in  the 
interest  of  increr.sed  efficiency  nnd  to  i.ieot  inci-ep.sed  de;.vands  due  to 
greater  population. 


RECOl/B/ENDATIONS 
Br.ltL'-aore  County  Police  D>;p''.rt;:ient 

1.  Increase  the  uniforned  personnel  to  200  as  soon  as  possible. 

2.  Improve  the  .'aerit  systen  by  its  nore  riujid  applic^ition  to  the 
officers  of  the  Departnent, 

3.  Chanr;e  the  tit3-es  of  uiiifori-:ed  officers  and  create  a  ne-;  rank, 
as  previously  detailed, 

i^.   Chtinge  the  present  tv:elve-hour  day  to  an  ei,:'ht-hour  day. 

5.   Build  three  ntvi   station  houses,  to  be  loc-^ted  at  Reisterstox-.n, 
Woodlawn,  and  probably  Hereford,  at  C35>000  each,  and  build 
adilitions  to  th^,  four  existing  sta.tion  houses  at  Halethorpe, 
Dundalk,  Fullerton,  and  Pikcsville,  at  ;;  17,000  each. 
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MARYLAND  STATE  PLANNING 
COMMISSION 


Department 

Baltimore  County  Police  Department 

Date 

September  15, 

19A2 

Departmental 

Priority 

By         By 

No.     Group 

NAME  OF  PROJECT 

Total 

Estimated 

Capital 

Cost 

Annual 

Increase  -r 

Decrease  — 

in  Operating 

Budget 

Nature    of 
Project 

Construction  (C) 
Service             (S) 

A 

Increase  of  personnel,  over  six  years, 
to  200 

, 

1 

+?/f,OOC 

/ 

S 

A 

Rename  ranks  of  officers  in  accordance  vdth 
duties  perfarmed. 

- 

- 

S 

A 

Change  of  present  12-hour  day  to  an  8-hour 
day 

- 

•I-100,000 

s 

A 

Apply  merit  system  more  rigidly 

- 

s 

A 

Towson  construction  of  larger  garage  to  do 
repairing  and  maintenance 

20,000 

-6,200 

c 

A 

Reist erst own  -  New  Police  Station  to  re- 
place present  rented  quarters 

43,000 

4-900 

c 

A 

Halethorpe  -  Existing  quarters  enlarged 

17,000 

+120 

c 

A, 

Dundalk  -  Existing  quarters  enlarged 

17,000 

+120 

c 

B 

Woodlawn  -  New  Police  Station  to  replace 
present  rented  quarters 

43,000 

+900 

c 

B 

Fullerton  -  Existing  quarters  enlarged 

17,000 

+120 

c 

B 

Pikesville  -  Existing  quarters  enlarged 

17,000 

+120 

c 

C 

Hereford  -  New  Police  Station  to  replace 
present  rented  quarters 

43,000 

+900 

^ 

c 

1/  This  increase  would  be  annually 

for  five  years,  a  total  in-         Submitted  By 

crease  at  that  time  of  ^120',000 

"^"""'  116461  Title 


..Chief  .gf..PQlic_e. 
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BALTIMORE  COUOTY  JAIL 
John  H.   Jc^hrisort,  V/arclcn 

FUNCTION 

Thrj  Lmclcrlyinf;  philosophy  in  t\v.  prosonb  rirb.-iiniatrction  of  the  Counby 
jail  is  that  prisoners  coramttod  ar^i  to  bo  doprivcd  only  of  their  liberty, 
otherwiso  thciy  troc.tp.ent  Is  n'oiiianc  and  junt.      By  observing  the  liabits  and 
discussing   the  probleivis  cf  the   prisoners  and  by  advice  and  assistance  on 
leaving  jail,   an  attenpt  is  made  to  help  those  unfortunates  take  their 
place  in  society  as   usefiil  mejubers   of  society* 

Any  prisoner  sentenced  for  a  year  or  lesj  by  the  Ifcglstrat js  Court, 
for  three  nonths  or  less  by  th.o  Circuj.t  Court,   or  a-vvaiting  trial  or  trans- 
fer to  other  penal  institutions,  .lay  be  incarcerated  in  the  County  jail. 
The  jail  also  houses  some  Federal,   Harford  Coionty,  and  City  prisoners  on 
a  per  dicn  basis.     In  addition  to  these,    juva!xi.lc  delinquents  and  scae 
people  under  raonta.1  observation  frequently  arc  co'i.u.Tittod  hero.     Caso  his- 
tories are  kept  of  all  the  prison^^rs  and  photogr:.phs  and  fingc-Tprints  are 
kept  of  those  conii'iitting  serious  offenses. 

ORGAjTIZaTION 

Location         The  Co'iiity  j:'.il,   constructed  saae  80  years  ago  and  hence 
one  of  the  eldest   public  buildings  in  the  County,   is  located  directly 
behind  and  attached  tc  the  IVarden's  hciae. 

Personnel         The  staff,   in  addition  to  the  V.arden  and  riis  r.iaid,  who 
serves  as  i.iatron,   consists  of  three  keepers,  a  cock,  and  a  prison  phy- 
sician hired  on  a  part  tirae  basis, 

Occupanc.y;         The  total  camcity  of  the  jail  is  80,  r^hile  the  daily 
occupancy  by  Baltiiuore  County  prisoners  averages  60.     The  total  na'-iber  cf 
prisoners  incarcerated  annually  approx3J-at>.s  2,000. 
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Ii.iprovod  Conditi()n  of  Joll         Two  yoars  ago  v^on  tho  proncnb  adninis- 
tration  took  office  tho  jail  was  filthy,  unsanitary,  f.nd  poorly  adninis- 
tcrod.     Conditions  were  conduoivo  for  the   sjpread  of  syphilis  anrl  other 
social  diseases.     Skin,  mouth,  and  foot  diseases  wore  easily  contracted 
and  fostered  by  the  imsanitary  conditions.     Medical  examinations  of  in- 
mates were  not  porforraod. 

Tlireo  months  of  scrubbing,    screening,    p-.inting,  and  burning,  and  the 
insta.llation  of  shovfer  baths  and  nodern  toilets,  the  ostablish,;iont  of  a 
separate  room  as  a  cliiiic,   the  erection  of  a  ccnuodious  dining  hall  and 
nodern  kitchen,   put  the  jail  in  excellent  condition.     Lv^rything  is 
pD.inted  hospital-T-jhitc.     The  one  and  one-half  acres  of  grcuiid  adjoining 
the  jail  is  cultivated  as  a  kitchen  garden  to   supply  fresh  vegetables 
for  the  prisoners  about  three  months  of  the  year* 

In  addition  to  the  above  inprovei.KJnts,   the  inauguration  of  thorough 
iuodical  cxninatncns  and  treatment,  the  insistence  on  s^iipathetic  treat- 
"lont  by  the  staff,  and  the  enforcement  cf  miniiauiu  standards  of  cleanlinoss 
for  all  prisoners   enabled  the  United  States  Department  cf  Prisons  tc  label 
the  Baltimore  County  j.a.il  as  one  of  the  best  county  jails  en  the  eastern 
c  ca  st , 

Laprovod  Businoss^  kethod         The  ii.iprovonent  in  the  physical  condi- 
tion ox   the   jail  wa."  acco;j;pani.ed  by  the-  adoption  of  better  business  methods 
in  its  operation.     Monthly  reports  are  given  to  the   County  auditor  and  de- 
tailed ac>-;ounts  are  kept  for  all  expenditures.      Since  a   lar,:ie  part   of  the 
overhead  is  tho  sai.io  regardless  cf  the  number  of  prisoners,  the  fees  col- 
lected from  the  out-of-count,^^  prisoners  have  financed  inany  needed  inprcvc- 
ments  at   no   expense  to  the  County.      The  County  budget   for  l^k2  is  ^13,500. 
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PROGIi^'Uvi 

Increase  CaTmcity  of  'Cfail         Most  cf  the  criivies  arc  cc/jrii..itod  by  the 
juvenile  group  wl'iich,  by  lav;  in  llarylanOi,   is  botv/ecn  the  ages  of  14  and 
1+0.     It  is  upen  this. group  that  effi-rts  iiiust  be  concentrated  to  elir.iinato 
any  further  development   of  the  ci'iininal  habit.     In  the  pact  tv/o  yeara   of 
the  present  adxiinistraticn  of  the  Oou^ity  jail.,   102  juveniles  have  been 
liberated  aiid  only  4  have  been  returned.     The  known  records  of  the  remain- 
der are  aost  encouraging.     Those  102  o.i'O   only  a    or.iall  jrortion  of  the  juve- 
niles that  have  cone  before  the  Court  in  Baltimore  County  in  t;:e  past  t\TO 
jrears.     The  correcticnal  facilities  in  tno  C:unty  are  inadequate   to  care 
for  all  the  juvenile  delinquents.     Liost  are  left  at  liberty  and  Y/ithout 
any  supervision. 

Not  only  is  the  Couiity  jail  lirdted  in  the  nuaber  of  boys  and  girlc 
it   can  accorffiiiodate  but   it  is  unable  to  segregate  thcM  froji  the  adults. 
As  a  rei.iedy  the  VJarden  recoriii:tonds  that  another  floor  be  added  to  the  ])re- 
sent   jail  to  acconnodate  50  juveniles,  and  an  open  air  recreational  space 
be  provided  on  the  roof, 

Establis'n  Board  of  Juv»i!u.lc  Delinquency         In  connection  v.d.th  the 
probleras  of  juvenile  delinquency,   the  e stabli shiaent  of  a  Board  of  Juvenile 
Delinquency  is  proprsed.     The  Board,  as  rec.;nim ended,  vj-culd  consist  of  t^vo 
Vi/hite  citii^ens  in  ei:tch  election  district,  a  Catholic  and  a  Protestant; 
two  negrcos;   and  the  'ferden  and  County  Convid-ssioners  as  ex-officio  members. 

The  duty  of  the  Board  ",vill  be  to  study  and  advise  on  the .  problaiis  of 
juvenile  delinquency  in  Baltimore  Cconty.     .>.  member  would  be  given  the  re- 
sponsibility of  supervising  the  delLiquent  boys  and  girls  of  his  district. 
Cases  vrould  be  r  ef erred  to  hini  by  the  Court  and  his  recornnendations  sought. 

Lease  the  County  .ilinshouse  Farm         The  present  means  of  occupation 
for  the  prisoners  are  lii"iii.ted  to  raaintenance  of  the  jail,  v.-ork  on  the 
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one  and  one  half  acre  garden,  and  the  assignment  of  six  prisoners  to  two 
State  Police  barracks.     A  larfje  farm  of  215  acres  at   the  slmshouse  is 
only  partially  farmed*     If  the  Coun.ty  jail  cotild  lease  the  land,   the  pri- 
soners could  farm  enough  produce  to  supply  a  large  portion  of  the  food 
for  both  institutions  and,   vjhat   is  more  iraportant,    enable  them  to  be  use- 
fully engaged,     Because  the  State  law  does  not   pcjrmit  the  tr.:~nsfer  of 
prisoners  for  the  purpose  of  vrork,    it  \rould  be  necessary  to  deputize  the 
men  working  at  the  aLnshouse  and  provide  quarters  as  a  part  of  the  jail. 
A  stone  house  located  there,    if  improved,  vrauld  serve  the  pui-pose.     The 
estimated  cost   of  this  and  the  necessary  farm  equipment  viould  approximate 
:;^2,500  the  first  year.     The  subsequent  reduction  in  tho  cost  of  food 
served  v/ould  materially  offset   this  initial  expense. 

Study  of  Count;,^_Ja_il         Modern  practice  tends  to'jard  the  consoli- 
dation of  jails  and  the  elimination  of  those  which  have  relatively  few 
prisoners  and  hence  higher  p^jr-capita  costs.     The  housing  of  these 
prisoners  in  a  single  larger  and  more  modern  institution  on  a  per  diom 
basis  could  be  more  economical  and  efficient  for  the  counties  concerned, 
l^ilhile  a  number  of  counties  in  addition  to  Baltimore  Co'uiity  vrould  be  in- 
volved, the  Warden  vashes  to  call  this  possible  consolidation  to  the  at- 
tention of  the  County     Coiiimissioners  and  suggest  the  desirability  of  serious 
study  being  given  to  this  problem  by  a  joint  cormittee  representing  adja- 
cent counties. 


-  iOA.  - 

RECOi,iiEi'JD..TIO;JS 

Baltimore  Coiinty  Jail 

1,  Add  a  floor  to  thu  present  jail  to  provide  quarters  for  juvenile 

delinquents. 

2,  Establish  a  Board  of  Juvenile  Delinquency  to  study  the  proulem, 
supervise  the  delinquents  and  advise  the  Courts, 

3,  Lease  the  -ilmshouse  farm  to  provide  v/ork  for  the  j)risoni;rs  in  rais- 
ing their  oym  food. 

4,  Initiate  i/ith  adjaceiit  countiea  a   joint  study  of  the  possibility  of 
consolidating  jails. 


Form   B 
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MARYLAND  STATE  PLANNING 
COMMISSION 


Department     Baltimore  Count J  Jail 


Date  September  15,  1942 


Departmental 

Priority 

By        By 

No.    Group 


NAME  OF  PROJECT 


Total 

Estimated 

Capital 

Cost 


Annual 
Increase    i 
Dccrca»e  — 
n  Operating 

Budget 


Nature    of 
Project 

Construction  (C) 
Service  (S) 


A 

A 
A 


Enlargement  of  presen^  jail  by  addition  of  a 
floor 

Establishment  of  a  Board  of  Juvenile  Delin- 
quency 

L«aae  of  County  Aliashouse  farm  to  provide 
provisions  and  work 

Initiation,  with  adjoining  counties,  of  a 
joint  study  of  the  possibility  of  jail 
consolidation 


30,000 


2,500 


Submitted 


hy    SJ    jT'to^tA^       J^ 
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ZONING  AND  B'JILDING  DIiTARTf.ENTS  OF  BALTIHORli  COUNTY 

John  J.  TliTnus,   Zoniiiif'  Cou.iisaioncr 
Bnyarcl  P.  Fond".,  Building  iin^lnour 

ZONING  DEP/i.P.Tr'iMT 
FUNCTION 
Baltij.ioru  Coiiiity  h;..s  j-cn,/  •ittructJ.-.'-fc,  quiet,   and  rostful  rosidentir.l 
sections;    in  ;.uin/  c-.ses  p3oplud  bj;   rtsid^nts  >;ho  hr-.ve  co.'ie  out  to  the 
County  to  escape  iht;  di.sad/ar.tai'^  of  tl)e  Cit^,     It  is  th^  duty  of  the 
County  2"ov'-^T-"i^^nt  to  protect  theae  rcsidcntic'l  areas  from  noisy;,  unsi^itly, 
and  annoying?:  ou'^-iercxal  and  i-i?.nufaoturin,^  cnturpris^s,   and  fro.u  undue  con- 
gustion  and  ovcr-crov-ding.     Had  Britiraore  County  adopted  the  principles  of 
zoning  fifteen  y(;ars  a:;^o,  v.hen  the  Co-uity  b-.,^.n  to  chnii.^u  froa  f.   rjiral  to 
a  metropolitan  area,  i:i.'..ny  pr-sent  proble.as  could  have  been  avoided. 

ORGANIZATION 

In  fulfilLaent  of  their  crj:ipaif:in  promseE,  the  successful  crndidtates 
for  County  Coix-iissioners  in  1?38  secured  the  passa:Te  by  the  State  Le.^ds- 
lature  of  the  1939  Zoning  Act.     'diile  this  -^.'as  not  the  best  lai.-,   it  served 
to   direct   attention  toi.ard  zoning  and  led  the  Y;ay  for  the  prss'^se  of  the 
Zoning  L'w  of  liarch  194.1.     This  law'  provides  for  :\  Zoning;  Coiniiiissioner  and 
n  Board  of  Zoning  Appeals  to  aliinister  the  laF, 

PROVISIONS  OF  ZOIJING  LAVl 

The  Act  of  1941  further  provi:-.es  for  a  corapreheiisive  plan  of  zoning 
lool-dln;;  tov:ard  the  re.jiilation  of  the  "heijht,   nu^aber  of  stories  and  size 
of  buildings  am.  other  structures,   the  percenta^ve  of  lot  that  r.iay  be  occu- 
pied,  the   size  of    /ards,   courts,  the  set-back  or  'aistance  of  any  tuil'ding 
or  structure  fror.i  front  or  aide  lot,    ro^.d,    street   or  rlley  line   --.nd  other 
open  spaces^   the  density  of  population  and  the  location  and  use  of  build- 
ings,   structures  vjid  land  for  trade,   industry,    residence  or  other  purposes." 
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In  pursuance  of  this  authoriZr::.tion,   the  Zoning  Coi.u.iisoioner  Ylt'.s 

esto,blished  the  following  six  classified  zoning  areas: 

'lA"  '.  Re-si;l(jati-'l  Zone  -  3iii  ie  F.7Jiily,  etc. 

"Bii  .  Residential  Zone  -  Semi-detached,  etc. 

"C"  Residential  Zone  -  Apartuents,  etc, 

"D"  Residential  Zone  -  Group  houses,  etc. 

"E"  Coj.oercial  Zone  -  Stores,  etc. 

I'Fi'  Industrial  Zone  -  Manufacturing  plants ,  etc. 

The  existing  election  districts  have  been  established  as  zoning 
districts,  and  these  have  been  broken  down  into  the  vrrious  zoning'  areas. 
Public  hearings  have  been  held  by  the  Zoning  Corxdssioner  with  respect  to 
each  district  as  required  by  lav^r.  The  vrork  of  setting  up  the  original 
zoning  classification  is  rapidly  neai'ing  completion,  and  the  entire  coia- 
prehensive  plan  for  the  iviiole  County  virill  shortly  be  re^dy  for  adoption  by 
the  County  Cor.u.iissioners, 

The  preparation  of  this  conprehensive  plan  has  necessarily  been  slow 
and  arduous,  tiaps  have  been  compiled  by  putting  together  such  scattered 
maps  and  development  plats  as  vrere  a^vailable,  licisting  uses  had  to  be 
thoroughly  investigated  and  surveyed,  and  then  indicated  on  these  mr.ps, 
Carefuly  study  has  been  given  to  the  needs  of  each  community  now  cJid  for 
the  future. 

In  an  effort  to  prevent  v.ddespread  \d.olation  of  the  general  scheme 
and  to  preserve  the  status  quo  pending  the  adoption  of  the  complete  com- 
prehensive plan,  a  resolution  was  adopted  by  the  County  Coniriissioncrs  de- 
claring all  property  to  be  residential  except  existing  corimercial  uses 
and  requiring  permission  from  the  Zoning  Deprrtaent,  r.fttr  public  hearing, 
for  all  ne;T  coniiaercirl  uses  or  residential  construction  other  than  single 
cottages.  Although  the  legality  of  this  procedure  has  been  under  attack, 
it  has  served  its  purpose  admirably,  and  no  serious  deviation  from  the 
proposed  general  plan  has  occurrtd. 
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PROGR/J;! 

Accurr.tu  Maps    One  of  the  nost  pressing  neuds  is  ?iccurr.te  and 
conplete  r.vips  of  th^.  entiro  County.  Sono  of  this  v/ork  hrs  buen  done 
undur  the  jurisdiction  of  the  Metropolitan  District  but  only  -^.  s.m:'.11 
pc?,rt  has  been  coi-iplcted.  The  built-up  metropolitan  areas  should  b&  coo- 
pleted  first  and  then  the  rural  sections  can  be  add.ed.  These  r.iaps  should 
be  very  conplete  as  to  such  details  as  location  of  buil'iings,  property 
lines,  pub.lic  a.nd  private  roads,  and  oth^-^r  sijailar  details.  It  v.dll  bo 
an  expensive  undertakin;'?'  but  vdll  prove  invalu/'.ble  not  mly  to  the  Zoning 
Depart.-icnt  but  to  other  County  depart: lents  as  well.  The  cost  of  this  sur- 
vey should  be  apportioned,  over  a  nui.iber  of  ye-^rs,  as  the  r/ork  ^rOi^Tfcssos, 

Chan,<Te  of  Enf orce..ient  ijjethods    Soj.K;  chanre  seens  advisable  v.dth  re- 
spect to  i.iethods  of  enf orceiuent  of  aoning  re,3-ulrtions.  Lla.ny  violations 
occur  "u'ithout  the  knowledge  of  the  Zoning  Departi.iont .  The  existing;  systen, 
established  in  1908,  of  dependdng'  upon  the  District  Buildin^^  Inspectors  ha.s 
not  been  entirely  satisfactory.  It  is  sugr^ested  thrit  full  tiae  nen  on  a 
salary  basis  should  be  enployed  to  enforce  zoning  and  building  re>-fulations, 
Assessnents  should  be  handled  by  another  a,:ency. 

Establishiiient  of  a  County  Plannin;;  Corciission    V;hile  the  establish- 
ment of  a  coi.iplete  and  conprehensive  zoning  plan  is  a  cyeat  step  for\7ard  in 
pronoting  the  orderly  dovelopr.ient  and  r-rov.'th  of  the  County,  other  problcas 
are  nov,r  and  vdll  continue  to  present  theasolves  as  the  Crunty's  population 
continues  to  increase. 

Nev/  roads,  nevi   schools,  sewer  and  vre.ter  facilities,  public  parks  and 
playgrounds,  fire  and  police  protection,  cjid  various  other  public  services 
vdll  have  to  be  provided. 

It  vvoul'.l  seer;  desirable  that  careful  thought  and  study  be  given  to  the 
future  de^Telop.aent  of  the  C  )imty  so  that  its  grovvth  vdll  n^t   be  pendtted  to 
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pi-'ocetjd  without  fjone  dir(;ction  oiirl  control.     This  futuri,-  dovelvpnunt  nust 
be  inade  to  fit  into  tsono  d(.finitc  pr.tteiTi  or  plan  desii-jnc-d  to  proi.\otb  the; 
hualth,   safety,  and  happincsa  of  thcj  future  residents  and  to  forsee  and 
pi'ovide  for  the  noat  pr.-.ctical  an(.l  t-iff  Lci^.nt  rv^ans  of  firovidin^:  the  :;ovorn- 
HLntal  servj.co  thay  vdll  require.     The  Zonin;:  Dopartru^nt  rfc!Cor.iJ.iend8  the  cre- 
ation of  a  Planning;  Coi.u.iission  to  invustifrate  and  study  th'.so  -md  related 
probleus , 

BUILDIWG  DEPARTiIMT' 

Establishment  of  a  Departuont   of  Buildin,s:  Inspection  1/         A  Building 
Inspection  Denarti.ient  .should  be  established  to   Dperrte  in  Cjnjunction  i/ith 
the  Z  -ining  Department .     The  head  of  tliis  department  shoiild  be  a  Buildinr^s 
Engineer,    a.  gradua.te  enr^inecr  and  preferably  a  structural  engineer.     Under 
present  conditi  jhg  a  Chief  Buildin;;:  Inspector  and  several  assist-^.nt  bull  l- 
ing  inspectors  would  be  sufficient.     The  building  inspectors  would  be  re- 
sponsible for  the  checking  of  all  build.iiig  construction  and  would  work 
with  the  Zoning  Deparbuent  as  vjell,    so  as  to  hpve   efficient  adjidnistra.tion 
of  Zoning  regulations.     Tl:cse  should  be  full-tine  jobs  on  a  salary  basis. 

The   CoLiaissio^v^J^R   should  bu   ejapov/erofl  to   establish  per.dt  fees  for 
building  peri-iits,   vdiich  fees   should  be  prid  to  the  County  Treasurer.     The 
schedule  of  perrdt  fees  should  be  such  as  to  cover  all  costs  of  building 
inspection  and  regulation,    as  vv'ell  as  costs   of  zoning  regulations.     Differ- 
ent permits   should  be   issued  for  diffeivnt   classes   of  v/ork,    such  as  new 
buildings,    alteratioiis,   razing  or  removing  '.-■f  builcijigs,   rdscellaneous 
structures,    etc.,   and  comp)letion  certificates  should  be  required.     Appli- 
cations for  permits  should  be  approved  by  all  interested  departi?.ents  such 
as  Zoning,   yi^-tropolitan,  Her.lth,  Highways,    etc.,  bef  ;re  being  r/ranted, 

1/     This   statei.u-nt  was   orepared  from  i.iaterial  subrdtted  by  llr.  Bayard  P. 
Fonda,  Buil..'dng  .iigineer. 


A  lainiiiuia  pornit  fee  of  ;:,3.00  to  C5.00  would  soon  rer.mnt.hlo,   tho 
amount  to  be  incrcasud  in  r.cc.irdr.nco  with  thu  sizu  jf  the  building:  and 
type  of  oniit ruction.  In  19Ai  the  County  issued  npproxir.r.toly  7,000  pcr- 
niits.  The  County  should  collect,  in  perj.iit  fees,  ('25,000.00  to  (50,000.00 
per  year  under  n  iri-ial  conditims,  which  should  be  anple  to  operate  the 
Zoninf;  and  Building'  Departr.ients  and  enforce  all  re/iilrtions  v/ithout  expense 
to  the  tpjx-payers.  Under  the  exist ini--  system  the  Zoning  Departuent's  cur- 
rent budi;et  of  (,26,000.00  is  at  the  expense  of  all  tajcpayers. 

£stablishi:it-nt  of  a  Bureau  of  AssessiAent  of  Real  instate  i/    A  Bureau 
of  AssessjAent  of  Real  Estate  should  be  sv^t  up  by  law,  with  a  staff  of  full- 
tine  assessors.  The  Bureau  should  consist  of  a  Chief,  one  or  no re  assess- 
i.ient  engineers  and  such  number  of  assessors  as  i.iay,  from  ti:.ie  to  tir.ie,  be 
required.  These  men,  a]:)pointed  by  the  County  Coixdssioners,  should  be  on 
a  salary  basis.  The  Bureau  should  prepar^j  assessment  naps  of  the  County  as 
a  record  fnr  ready  reference  in  the  interest  of  nore  equitable  asscssaent  of 
land,  miikin,;  use  of  the  comprehensive  mp.ps  hereinbefore  reconiiiended. 

Appeals  should  be  heard  by  the  C  lunty  C^nir.iiss loners  or  a  Board  jf  Tpjc 
Appeals  of  three  Lieivibers. 

Rotating;  assessments  should  bt;  established  so  that  approximately  I/5 
of  the  County  would  be  re-ass<.:ssed  each  year,  in  addition  to  the  assess-.u;nts 
on  all  new  buildin  's.  It  sh.mld  be  arran^i^ed  so  that  the  assess  ::.rs  may  be 
assij^.Tied  to  any  district.  It  wnuld  then  be  possible  to  use  the  saxie  as- 
sessors t')  re-assens  all  parts  of  the  County.  In  this  way  inequalities  in 
assessments  in  ;li.fferent  f'istricts  would  be  t;lii.dnated. 

The  establishi.iL.nt  of  a  Bureau  of  Assessment  of  Real  Estate  w-uld  re- 
sult iji  a  savin  •  in  assensjimt  cost  to  the  County.  The  cost  ^f  re-asscss- 
iient  shoa'.d  be  spread  avcr  5-ycar  periods.  This  cost  of  the  re-asscssment 


1/  This  state..ieno  was  prepM'ed  from  ia^terial  sub;.iitttd  by  .'r.  Bayard  p. 
F)nda,  Bnildin''  En/;ineer. 
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The  estahlishr.ient  of  a  Burer.u  of  Assessment  of  Real  Estate  v.'ould 
result  in  a  srving  in  assussnent  cont  to  the  County.  Thu  cost  of  re- 
assessment should  be  spread  over  5-.year  periods.  This  cost  of  the  re- 
assessi.Lont  of  1939  v;as  Cl30jOOO»00*  vv'hich  was  not  excessive  considering 
the  magnitude  and  the  time  required  for  the  job.  Over  a  5-y^n.r  period 
this  amounts  to  ^,26,000.00  per  annui.i.  Under  the  existing  system,  this 
cost  of  ^'.26,000.00  must  be  added  to  the  annual  com-.dnsions  paid  to 
assessors  for  the  assessment  of  nei;  property.  Thest,  coi'iiaissions  have 
been  averaging  about  ;-:.25^000,00  per  annual,  vhich  j:i"kes  a  total  annual 
jiost  of  ;;'5l,000.00  under  the  existing  system* 

Under  the  proposed  system  of  establishing  a  Bureau,  the  annual 
cost,  including  all  re-assessments,  should  ncft  exceed  !;35>000.00  to 
jij/!i.0,000.00  per  annuiu,  not  to  mention  the  incre-^sed  revenue  accruing  to 
the  County  by  the  continuous  elii.iination  of  existing  inequalities  in 
assessraents. 


RHCOi^^JMDATlONS 
Zoning  Commission 

1.  Complete  survey  made  of  thic-  County  and  recorded  on  r.Laps, 

2.  Full-time  employees  on  a  salary  to  enforce  zoning  and  building 
;■  regulations, 

3.  Establish  a  County  Planning  Com;aission. 

L,,     Establish  a  Department  of  Building  Inspection. 
5.     Establish  a  Bureau  of  Assc;ss:.ient  of  Real  Estvte,  vrith  full-tir.ie 
ealrried  assessors. 


Form   n 
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BALTIMORE   COUNTY 
COMMISSIONERS 


BALTIMORE  COUNTY 
MARYLAND 


SIX-YEAR  PROGRAM 
DEPARTMENTAL  SUMMARY 


MARYLAND  STATE  PLANNING 
COMMISSION 


Department  Zoning  and  Building  Uepartmants  of  Baltimore  CounbyOate    September  15,   1942 


Departmental 

Priority 

By         By 

No.     Group 


A 
A 

A 
A 


NAME  OF  PROJECT 


Preparation  of  a  master  map  of  the  County- 
Full-time  men  on  salary  to  enforce  zoning 
and  building  regulations 

Establishment  of  County  Planning  Commission 

Establishment  of  Building  Inspection  Depart- 
ment 

Establishment  of  Bureau  of  Assessment  of 
Real  Estate 


Total 

Estimated 

Capital 

Cost 


1/ 


Annual 
Inc  -^ase  + 
Decrease  — 
in  Operating 

Budget 


2/ 


-  10,00C' 


Nature    of 
Project 

Construction  (C) 
Service  (S) 


1/    See  recommendation  of  Baltimore 

County  Metropolitan  Distric^tntitted  By 
^/     Oost  to  be  covered  by  permit 


fees. 


Title -_-.?.9n45S..Co«ndssioner.o^^ 


-  113  - 

BALTIMORE  COUNTY  VJ.ELFAIiE  BOArd) 
I'lrs.  Grace;  E.  Cockey,  Director  of  Vifelfare 

FOI'JCTION 

The  Biltiidoro  County  Welfare  Board  is  charged  with  the  adjidn.i.stration 
of  Old  Age  Assiuta-nco,  Aid  to  Dependent  Children,  Public  Assistance  to  Needy 
Blind,  General  Public  A^iaistanco,  and,  since  January  1942,   Child  Welfare 
Scrvico, 

SjX3cific  Duties  of  the  County  Welf:-iro  Orp:"'ii?.ation         Some  of  the  spe- 
cific! duties  involvei.l  include: 

1.  Ccrti±yL.j.r  ■..digilxLc  persons  for  Statu  Aid-Child  Care. 

2.  Granting  permission  for  separation  oi  mother  -Jnd  child. 

3.  Issuing  licenses   for  care   of  children. 

4.  Issuing  licenses   for  care   of  aged. 

5.  Investigating  for  Selective  Service. 

6.  Investigating  financial  status  of  applicants  for  care  in  the 
State  ment?»l  hospitals, 

7.  Investigating  financial  status  of  applicants  for  private  hos- 
pital care  at  County  expense. 

S.     Investigating  financial  status  of  applicants  for  care  in  the 

Cowity  Home  at  Coujit'-  expen.so. 
9.     Mobilization  of  -"TOlfare  services  to  the  --A-ar  ecoi:iom,v. 
10.      Meeting  out-of-toi.,n:i  inquii^ics  and  requests  for  assista.nce, 

ORG-irllZATION 
The  local  dopartitiont  of  weli:ire,  knomi  in  each  county  as  the  County 
Vfclfare  Board,   is  a  part  of   the  local  county  govcrnrient  a.nd  at  thv.  saine 
time  a  ],nrt   of  the  statc-vdde   organization.     The  County  Welfare  Boards 
were  legalized  in  1935  and  placed  under  the  direction  of  the  Board  of  State 
Aid  and  Charities,  vmich,   in  1939,   became  the  State  Board  of  public  '.{eliare. 
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The  laviT  doscribua  tho  County  iVolfare  Bor.rd  as  "an  adjnini.otrativo 
dopartment  of  the  local  fjovcrmicnt , "  bivb  all  of  it.-;  activities  in  which 
the  State  participate  financially  arc  "subject  to  tho   3upo^^^.sion,  di- 

; 

rcction  and  control  of  tho  State  Dcijr-rtmont  of  Public  Welfare."     Tho  local 
welfare  department  in  a  part  of  a  State  pl'.n  rjhich  is  locally  administered 
and  State  aupervioed.     Moreover,  the  State  shares  in  all  of  oho   public  as- 
Sistaiicc  benefits   offered  by  the  Federal  Social  Security  Act    (passed  in 
1935)  and,   in  order  to  do  so,  agrees,   among  other  thin{;3,   that: 

1.  There  shall  be  supervision  of  local  adiiunistration  by  a  State 
agency  with  rule  mald.n3  powers, 

2.  There   sliall  be  State  financial  part ici [at ion. 

3.  The  methods  of  adininistration  shall  assume  efficient   operation 
of  the  plan. 

State  Plan  of  Operation         In  order  to  receive   federal  financial  as- 
sistance, the  State  prepares  and  submits  a  State  pic' n,  consistinc;  of  laws, 
rul-jS     and  re2ul?.tions,  manual  of  policy,  description  of  organization, 
personnel  and  general  adiainistratlve  practice.     This  plan,  i.«ien  approved, 
is  kept  currently  up-to-date  and  represents   the  defiiied  base  of  operation, 
not  onl;-  between  the  Social  Socurj.ty  Board  and  the  State  but  also  betvreen 
the  State  Departmnno  of  Public  iVolfare  and  the  locat  units. 

The  iiianual  is  part   of  the  State  plan.     It  is   the  written  body  of 
practice  from  v.-hich  the  Board  members,   staff,  clients,  and  general  public 
can  learn  how  the  v/elfare  departments,   local  and  State,   carry  out  the 
purpose   for  v;hich  they  exist. 

Local  Operation         The  local  departracints  of  '.velfaro  are  the  active 
functioning  bodies  which  extend  the  services  created  by  lav;.     It  is  to 
these  offices  that  clients  come  to  state  their  need  and  to  learn  if  they 
are  entitled  to  assistance  under  the  laws  of  this  State, 
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It  is  also  to  the  local  office  that  persons  appl.7  for  a  vr?.riety  of 
serv.lceii  authorir^ed  under  the  statute.     The  local  department  tiius  fives 
information,   receives  applj.cations,   nviker;  iiivestigationa,   determines  and 
pays  the  amount  of  the  grant,  makes  continuing  investigations,   and  changes 
and  oanoelci  grants  v^en  necessary.     The  State  Board  of  Public  Welfare  is 
dosci'ibed  by  law  as  the  "central  coordinating  and  directing  agency"  of 
welfare  activitie;,;. 

The  Comity  Board         The  County  Board  consists  of  seven  members,   one 
of  whom  is  a  Countj   Commissioner,      Each  member   (excepting  the  Goirufdssionor, 
whose  term  is  one  year)   serves  for  a  sjix  year  term  vathout  pay.     The  County 
ConmiisDioners  appoint  new  members   from  a  list  approved  by  the  State  Board 
of  Public  Welfare;,     The  Foard  electr;  its  ovm  chairman  annually. 

Duties  of  th^..C.ounty  Board         Some  of  the  specific  duties  of  the 
Board  r'.vc: 

1.  To  reviev'f  and  adopt  an  annual  budget   foi-  submission  to  the 
State  Board  of  Public  V/clfare,   after  which  it  is  subrnttcd 
to  the  County  Commissioners  for  levj'".     The  State  Board  sets 
a  i;u\xi.mum  amount   of  State  funds  ava.ilable  for   each  tj^pe  of 
assistance.     Within  this  fr\raework  th.e  local  Board  makes 
decisions  which  require  knovrlcdge  of  local  conditions, 

2.  To  formiilate  local  policy  consistent  with  the  State  plan, 

3.  To  initiate,   determine  ui'gency  of  need  for,  and  readiness  of 
agency  to  assuim;  a  new  f miction, 

4.  To  study,   identify,  r;.nd  bring  to  the  attention  of  proper  author- 
ities areas  and  incidents   of  unt':iet  need, 

5.  To  particip".te  in  and  sometimes  assui'ae  active  leadership  for  the 
development   of  a  cora;:iunity  plan  for  social  \r'elfare. 
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6,  To  evaluate  curront  policy  ri.nd  practice  for  the  St?^.te  Dc;partmcjnt, 
to  suggest  areas  that  need  change  and  improvement,  and  to  test 

out  new  proposals. 
'^.  To  interpret  the  progr-im  to  the  community, 
8,  To  appod.nt  memebers  of  the  staff  from  eli^'ible  lists  furnished 

by  the  Str.te  Eniploynent  Commission, 
Personnel  of  Staff    The  staff  of  the  Baltimore  County  Welfare  Board 
now  consists  of  the  following: 

1  Executive  Secretary     6  Senior  Social  Workers 

2  Supervisors  3  Junior  Case  V,ork.;rs 
1  Finance  Officer         2  Senior  Stenographers 
1  Child  IVelfare  Worker     3  Junior  Stenographers 

The  Ejcecutive  Secretary,  assisted  by  the  Supervisors,  is  responsible 
for  the  direction  and  operation  of  the  agency  in  all  of  its  aspects. 
Applicants  and  recipients  are  served  by  Junior  Case  'Vork'^rs,  as  v/ell  as 
Social  'workers,  I'.ho  interviev;  in  the  office  and  in  the  field. 

The  size  of  the  staff  is  determined  by  means  of  a  measurement  pro- 
vided by   the  State  Bo&rd  of  Public  V,'eliare,  which  sets  the  minimum 
qualifications  for  each  position. 

Finance  The  a'^iount  of  local  funds  contributed  to  each  program  is 
fixed  by  state  law.  Under  the  eocisting  legislation  the  various  categories 
are  finrjiced  as  shovm  in  Table  '9, 


TABLE  9 

BALTIMORE  COIJIJTY  liffiLFAKE  DEPARTIIEllT 

SOURCE  OF  FUIIDS  FOR  EXPE1€>ITURES 
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Cn.tc.'^ory 


Loc'.xl 


Stat-e 


Federal 


Old  Age  Assistance 
To  Recipients 
Burials 

/.id  to  Dependant 
Cliildron 


1/6 
1/3 


1'^  per  $100 

assossa,ble 

property- 


Public  Assistance 
to  Needy  Blind 

To  Recipients        35^ 

Burials  l/3 

General  Public 

Assistance  50% 


Administration  20$S 


Child  VJclfarc 
Services 


2/6 
2/3 


Difference  betvreen  total 
expenditures  and  sum  of 
local  and  federal  contri- 
butions. 


l^fo 


2/3 


50^ 


cO%'  less  Federal  contri- 
bution. Taken  care  of  by 
State  Department  of  Public 
^Volfaro 


3/6 


1/2 


50^ 


Baltimore  Count j-  .welfare 
Boa.rd  did  not  assurae  re- 
sponsibility for  Child  Wel- 
fare Ser^/ices  until  January 
1942 


The  books  are  kept,   expenditures  made,   reports  prepared,   etc.,  bj-  a 
Finance  Officer.     The  State  Board  audits  these  accounts  every  six  months  in 
every  local  deixirt;aent.     The  Social  Security  Board  audits  occasionally,  no 
regular  periods  having  been  esta.blished. 

A  tabulation  of  the  expenditures  for  1939-1940  and  1940-19A1,  by  classi- 
fications and  by  sources  of  funds,   is  given  in  Appendix  19.     The-  decrease  in 


,   1   ^  ,?-^<;.':.iVV.      •        ■     -•■"■•l"" 
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the  period  1940-1941  ovor  the  preceding  year  is  a  reflection  of  the  rising 

emplo;.Tnont   furnishod  by  the  war  iadustriuo. 


PROQRilM 


1/ 


1/     The  Baltimore  County  ^Jolfaro  Board  v;as  unable  to  lorocast  a  long  tern 
program  in  viov-;  of   the   miccftainty  cf  the  im.ny  coatrolliiig  factors. 
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BALTIKiORli;  COUNTY  AGFaCULI'fJRAL  EXTEHSIOM  SI'IiVICE 
Hornco  B.  Derrick,  County  Agent 

FUIJCTION 
The  County  Iii<tt.nsion  St^rvicu,  cri-atud  on  J-i.nuary  19,  191/4  by  the  pas- 
sage by  Con,';rress  of  the  Federal  Snith-Lcver  Cooperative  Extension  Act,  is 
designed  to  carry  to  farjiiers  better  practices  in  agriculture.  The  farmer 
is  thus  acquainted  v.lth  the  findings  of  the  Federal  Agricultural  Reseui'ch 
Department  and  the  State  Agricultural  E:'-perim<jnt  Gtaiion  through  der.ion — 
strations  on  farms,  meetings  of  fanru^rs,  and  visits  to  individual  farms. 
The  County  Extension  ftork  is  supported  by  Federal,  State,  and  County  funds, 

ORGANIZATION 
Personnel     The  present  staff  of  the  Agricultural  Extension  Ser^^ice 
consists  of  the  County  Agent,  who  is  responsible  to  the  Director, St "te 
Extension  Service,  University  of  Maryland,  who  makes  the  appointment  v/ith 
the  approval  of  the  County  Commissioners;  an  Assistant  County  Agent;  and 
two  stenographers  or  office  assistants. 

The  office  of  the  County  Agent  is  neither  an  operating,  maintaining, 
or  financing  agency.  Its  function,  advisory  or  supervisory,  is  to  help 
the  farmers  to  bettor  solutions  of  their  problems.  This  does  not  call  for 
a  large  corps  of  v/orkers.  The  dissemination  of  information  and  advice  is 
possible  with  a  smrill  expert  staff. 

All  incr&rsi-s  in  staff  are  subject  to  authorization  by  the  Director 
of  the  State  Extension  Service, 

Relationship  to  County  Comnissioncrs    vvhile  there  is  no  direct  re- 
sponsibility to  the  County  Commissioners,  the  Covmty  Agent  consults  them 
from  time  to  time  regarding  the  agricul.tural  extension  work  and  reports 
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his  activities  and  program  to  them  periodically. 

Cost  of  Extension  VJork    The  CoiuLty  Extension  bud.^et  for  1942  for 
agriciiLturn.1  vrork  was  'il)6,400  i/ which  is  exclusive  of  the  County  appropri- 
ation for  Home  Demonstration  Agent  vrork.  This  appropriation  reflects  the 
increased  fiixincial  support  by  the  Coijiity  of  the  Extension  work.  The  ap- 
propriations for  the  jxist  five  years  were: 

1938  -  $  U, 050. 00 

1939  -  /..,  310.00 

1940  -  4,020.00 

1941  ~  5,080.00 

1942  -  6,400.00 

The  total  budget  for  the  Extension  work  is  prepared  by  the  Director  of 
the  State  Extension  Service  in  consultation  v;ith  the  Co-onty  Agent  and  pre- 
sented to  the  Couiity  Coirjniss loners  v^ho  decide  upon  the  County  appropriation 
for  cooperative  Exbcnsj.on  vrork  for  the  County, 

This  County  appropriation  is  about  a  half,  or  a  little  more  than  half, 
of  the  cost  of  the  vrork  in  bhc  County.  The  remainder  is  paid  by  the  State 
and  Federal  funds  through  the  State.  In  addition  to  the  preceding  contri- 
bution, additional  State  and  Federal  funds  support  the  State  Extension 
Service,  the  Federal  Extension  Service,  aixl  the  Extension  Specialists,  The 
latter  specialists  in  all  phases  of  agriculture  ar^.  mr^intained  to  render 
agricultural  extension  sei'vice  to  Baltimore  Comity  through  th>-  County  Agent, 

Paygent  for  Enlarging  Facilities    In  general,  the  Extension  Service 
would  .look  to  the  County  to  provide  quarters  and  equipniont  although  the  State 
and  Federal  Governments  are  by  no  means  excluded  from  assisting.  If,  for 
example,  quarters  could  be  secured  in  the  post  Office  Building  at  Towson 
there  vuould  be  no  charge  to  the  County, 


1/  This  amount  does  aot  include  the  State  and  Federal  funds  appropriated 
for  County  Agent  Extension  vrork  in  the  County, 
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THE  AGRICULTURAL  SITUATION 

The  nurabcr  of  .faniiK  in  Baltimore  County  inorcascd  by  324,   or  9.5  ptir 
cent,   duria^  the.  docado  1930  to  1940.     Appendix  20  cives  a  corapleto  com- 
paritive  ccnsu;:;  of  :i;'-'ricultur'j  in  Bnltinioi'O  County,     i^urin;^  this  same  period, 
land  la  farTus  decreased  10,201  acres  and  resulted  in  a  reduction  Ln  the  -aver- 
age  cdzed  fan,!.      Productive  livi,stock  increased  and  vwrk  stock  decreased; 
covfs  for  milk  production  increased  7.0  per  Cent,   hof^  nuinbers  jujnpcd  69.0  per 
cent  J    the  nui'aber  of  turkeys  raised  more  than  doubled  by  incroasia-^  from  8,172 
to  19,373,  and  the  horse   population  decreased  by  828  or  13.9  por  cent, 

Baltimore  County  led  all  Liaryland  counties  in  the  production  of  alfalfa 
in  1940  vfith  6,283  acres,   an'increase   of  78.3  per  cent  over  that  reported  in 
1930.     Dairymen  are  turaiu.r:  .uo-barley-fcr  feed,   the  acreage  increasiri;-  from 
lj332  to  5,l60  acres.     'Mheat  v/as  reduced  by  5,922  acres  or  a  loss  of  29.1 
per  cent,   oats  dropped  20.6  per  cent,  corn  5.3  por  cent,  and  potatoes  were 
reduced  by  56.3  P^'-i*  cent. 

The  relative  position  of  BaltiJiiore  County  in  the  a:;:ricultural  picture 
of  the  State  is  :;iven  in  Appondi>:  20.     From  the  statistics  given,  it  vrill 
bo  noted  that  Baltimore  Coimty,    of  the  twenty-three  counties  in  Liaryland, 
ranks  first  in  the  number  of  farhis;   population;   vr;luc  of  land  :jid  buildini^s, 
both  total  and  per  acre,    f;xr,-ns  rcportin^  motor  trucks,   farms  reporting  homes 
electrically  lighted;   farms  on  hard  surfaced  roads,  and  acres  and  yield  of 
alfalfa.     The  County  ranlcs  second  in  the  ucres  of  vegetables  harvested  for 
sale;    total  eg^s  produced;   mature  chickens;    sheep  and  laiiibs;   and  aits  pro- 
duced, 

WORK  OF  THE  COUNTY  AGENT 

The  principal  agricultural  industries  of  Baltiinorc  County  are  dairj'- 
ing,  vcj;etable  production,  poaltry,  livestock,  fruit  and  general  farnin-. 
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Paii-yin/;    Courity  Afunt  and  lixtcnaion  Service  v/ork  v/ith  the  dairy 
Industry  of  the  County  doala  primarily  viith  tho  problems  of  food  production; 
more  efficient  millc  production  per  cov:;  improved  herd  sires;  furnishing  plans 

for  sanitary  barn  construction;  and  marketing, 

Vefi-etable  Production    The  vrark  vdth  vegetable  production,  to  v.'hich 
13,951  acres  are  devoted,  consists  of  recommendations  for  insect  and  dis- 
ease control;  recommendations  of  ijnproved  varieties;  soil  tests  and  ferti- 
lir'.cr  recoraiaendations;  promoting  production  of  vegetable  and  canning  crops 
essential  to  war  needs;  and  promotin/i  better  marketing  practice. 

Poultry    St-rvice  in  thic  field  consists  of  supplying  information  on 
certified  hatcheries  and  chicks;  methods  of  feeding;  control  and  prevention 
of  disease  and  parasites;  and  methods  of  marketing  poultry  and  ejgs. 

Live  Stock    Beof  cattle  production  in  the  County  \r-s   etimulated  hy   the 
fine  results  obt-iined  in  193A  \vhen,  due  to  the  drought  in  the  vrestern  states, 
1,567  steers  were  pastured  in  Baltimore  Cour;ty.  The  number  of  beef  cattle 
herds  for  breeding  purposes  h^s  increased  during  recent  years  and  is  still 
on  the  increase.  The  Agent  has  furnished  information  on   feeding  and  other 
livestock  problems. 

This  work  has  been  organized,  together  with  dairying  '.nd  other  live- 
stock production,  into  a  progrrun  called  "Livestock  Feeding  and  Home  GrovvTi 
Feed  Production  Program." 

Svifine  production  in  Baltimore  County  is  likevdse  increasing.  Here  the 
work  of  the  County  Agent  involves  assisting  farmers  in  producing  breeding 
stock;  recommending  housing  plans,  feed  formulas,  and  pasture  crops.  The 
Agent  has  an  organized  program  for  the  control  of  hog  cholera. 

Baltimore  County  is  famed  for  its  horses,  especially  thoroughbreds 
and  saddle  horses,  as  v/ell  as  good  farm  v;ork  horses,  A  namber  of  nation?.lly 
knovm  racing  stables  are  located  in  the  County.  Several  well  known  cross- 


ro 
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country  ra.cc3  ■'^.ro  hold  in  tho,:  Coimty.      The  County  Apont  assists  these 
fanncji-s  vd.tl-i   problems  dcalln;-  Virith   pasburu  irnprovoracnt;  hay  production;  and 
soil  tcst,'5  o-nd  f^'.rbili'/.cr  rocoroiaondntionK. 

Fniit         Tho  Cnujity  A;;jnt,    throu'-h  tlic  Sxtonsion  Service,  holds  demon- 
strations in  j.-Ji-uniiv-,  orchards;    furnirhijs  ell  comi.iercial  ond  homo  orcterd 
^■rovf'jrs  vjlth   spi'ayiii.'i;   schudolcrij    confers  ro^ij.ai'dinf'  individual  oi-chard  mana'?c- 
iiicnt'  problems;    promotes  cons^-'rvatioa  in  tho  orchard;   ...nd  assists  vdth  niarkct- 
xng  information, 

GcncralJ.j'anriin.y         Tlio.re  are  a  nuiabcr  of  farms  in  th^  County  -./hich  arc 
classified  as  ",if;oneral  farms".     On  these  arc  usually  raised  some  corn,  v/hcat, 
hay,   canning  crops,    such  as  peas,   tomatoes,  and  strinj^loss  beans,  and  kojrt 
a  few  head  of  dairy  cattle  or   stours  and  some  poultry.      The  Office  of  County 
Agent  is  always  available  to  those  farmers  in  meetL\^  their  problems, 

OTHIiK  ACTIVITIES   OF  COUifTY  AGEMT 

In  addition  to  the  vrork  of  the  County  A-;.jnt  and  Extension  Service  in 
relation  to  the  agricultural  industr^^,   there  arc  nur.ierous  other  activities 
and  problu. in. 

Fed>,ral  Ji.'-.ricultural  Conservation  Prof^ram         This  Federal  pror^ran 
deals  with  the  production  control  of  certain  surplus  crops,    of  T;hich  wheat 
and  corn  affect  Baltimore  County.      The  program  also  involves   soil  building 
practices.     Approximately  2,000  Baltimore  CoLuity  farms  are  participating 
in  some  phases  of  this  proa'r'aja.     The  County    Ageat  is  responsible  for  the 
educational  phase  of  the  Program  and  serves  as  Secretary  to  the  County 
Committee  of  three  farmers  and  si:iy-three  conununity  coramittenen  in  pro- 
moting and  carrjring  out  the  provisions   of   the  Federal  Program  in  the  County. 

Sojll  Conservation         All  of  the  agricultural  lands  of  Baltimore  and 
Harford  Counties  are  included  jn  the  "Gunpor-der  Falls-Deer  Creek  Soil 
Conservation  District,"   organized  under  the  State  Law  of  1937.     The  Federal 
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Soil  Consorvn-tion  S'-a-vico  anrl  the  County  Ag'j.it  arc  cooperating  with  the 
District  in  liruvcatin;.^  soil  cronion  o.nd  iiiaiatainiiig  and  improvins  the  cons^r- 
vatioii  of  the  soil, 

Japancso^  Bootlo  Control         The  year  1942  find:;  3,:,ltinore  Ccunty  generally 
experioncin;-^  its  heaviest     irif'a station  vdth  Japanese  Beetles,     "^hxc  post,   ;7hich 
xvill  coutinuo  to  iniost  the  County  until  natural  or  artificial  control  is   se- 
cured,  is  a  serious  problem.     The  County  Agent,   cooperating  vfith  the  University 
of  mryland  and  the  United  Stat'js  Dcpartaent  of  ^agriculture  appoints  a  cora- 
nittoG  of  citizens  of  the  County  to  assist  in  doterniining,   promoting,  and 
supervising  the  control  program  in  the  County. 

Baltimore  Ccuiity  -  U.   S.   D.  ^^.    .-/ar  Board         To  noet  ran;'-  of  the  vnr-tiii-iG 
emergency  prograr-is  involving  agriculture,   the  United  otc^tcs  Department  of 
iigricultui'c  has  set  up  a  County  -  Ui   S.   D.  A.  Vfc.r  Board.     The  Board  establishes 
crop  production  goals  to  meet  the  vjar-tinc  farid  production  program,   promotes 
Federal  programs,    such  as  the  Salvage  Prograra,   involving  the  collection  of 
scrap  rubber,   iron,   steel,  metals,   paper,  and  rags;  acts  upon  requests   for 
permits  for  faria  building  cciistructicn;    sees  that  the  Comriittecs  on  Farm 
Labor  Problems  are  set  up  to  assist  v/ith  production  problems,  and  handles 
other  problems  of  this  typo. 

FROGFLiLi 
vvliile  the  planning  prcgrami  for  Baltir.iore  County  is  considered  a  "long- 
range"   program,   the   period  of  years,   namely,    six  to   ten,  vrculd  not  be   con- 
sidered a  "long-ravige"   program  for  agriculture.     The  agricultur.al  program 
for  this   six  to  ten  year   period  as   seen  by   the   County  Ag'^nt  is  as   follo-.vs: 
Note  that  the  program,    invcl\'iiig  advice,    supervision,   "iid  education,   does  not 
call  for  large  capital  expenditures  or  investment,  but  rather  a  continuation 
and  expansion  of  the  assistance  alrc-ady  offered. 
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Dairyin^,^ 

1.     Promote  the  incre.-.sed  production  of  niilk  to  mtet  the  present 

deinr,nd3  of  the  War  lltaurgency,   both  nationally  and  to  supply  tho  greatly 

increased  population  of  Baltijnore  County  and  B^ltimore  City, 

2,     Assist  farmers  with  dairy  fe^d  production  progrcjns,- vith' the 

follovd.ng  crops: 

Pasture 

'Ha.y  -  especially  alfalfa 

Corn 

Barley 

Mieat 

3,-  Continue  assistance,  v/ith  operation  of  the  Baltimore  County 
Dairy  Herd  Improver.ient  Association,  to  olir.iinate  lo'/;-producing  cov/s  and  to 
increase  the  efficiency  of  daily  herd  production, 

L,,     Furnish  plans  for  dairy  building  construction,  for  efficiency 
and  to  meet  requirements  of  the  Baltimore  City  Health  Department, 

5.  Assist  fai-raers  to  improve  their  dairy  herds  by  selection  of 
better  herd  sires, 

6.  Cooperate  vdth  farmers  and  the  Covuity,  State,  and  Federal 
Governments  in  the  eradication  of  bovine  tuberculosis  and  Bang's  disease* 

7.  Confer  with  farmers  relative  to  meeting  Baltimore  City  Health 
Department  requirements  in  the  production  of  n\il]:  for  the  Baltimore  market, 

8.  Promote  ^-H  Dairy  Club  work. 

9»  Assist  farmers  v.dth  the  curtailment  of  milk  production,  follow- 
ing the  War,  if  necessary. 
Vegetable  Production 

1.  Pi-onote  the  production  of  canning  crops  ±J    such  as 

Tomatoes  Peas         Stringless  Beans 


l/  These  are  three  of  the  most  essential  crops  needed  for  canning  purposes 
to  meet  the  War  Emergency, 
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2.  Assist   in  tho  troatment  and  control  of  insects  end  dis- 
eases injurious  to  vegetable  crops. 

3.  ViB-kc   soil  tests  and  fertilizer  reconr.vjndation3. 

4.  Continue  \;ork  vrith  groTircrs  in  rog'j.rd  to  variety  tests,   dcaoiv- 
strations  vrith  and  luarketing  of  spinach. 

5.  Assist  vofjctablo  growers  iii  ri-aintaining  a  supply  of  labor. 

6.  Assist  vCi^^etcble  growers  in  adjusting  vegetable  production 

2/ 

after  the   .fer,  to  uoct  laarkct  doiiiands,  v-rfien  necessary.  — ' 

Poultry         The  poultry  industry  of  BaltLMoro  County  has  gr.^atly  expa:;ded 
to  inoct  the  increased  local  denands.     This  increased  production  is  antici- 
pated as  necessary  for  the   duration  of   the  War  and  for  approjdjnatoly  four 
j'-ears  thereafter.     The  detailed  prograia  in  poultry  is  as  fcllcx 

1.  Assist  producers  by  furnishing  plans  for   pcailtry  house  ccn- 
struction. 

2.  i^i.ssist  poultry  producers  by  furnishing  infori/jition  on  feeding 
poultry  for  e^jg  production  and  on  feeding  and  rearing  chicks  and  marketing 
poultry. 

3.  Assist  viith  poultry  disease  and  pirasitc  prevention  and  control. 

4.  Furnish  tincly  nc-.-s  letters  en  pertinent  poultry  production 
probleiiis  to  raenbers  enrolled  in  "Poultry  Production  Project". 

5.  Assist  vdth  tui'kcy  production  iManage:.ient. 

6.  Proj.iote  4-1-1  Poultry  Club  \rcrk. 


2/     The  population  of  Baltimore  City  and  the  I-otronolitan  area  has  and  is 
continuing  to  increase  materially,  thus  requiring  a  larger  supply  of 
fresh  vegetables  and  canning  crops,   locally  in  ad'diticn  tc  tho  rational 
dciands.     It  is  believed  that  tliis  dci-iand  vri-ll  cOiitinuc  for  at  least 
four  years  follov/ing  the  ".iar,   probably  the  increased  population  of  the 
area,  the  taking  over  of  scne  far::,  lands  for  industrial  uses  and  the 
housing  of  industrial  workers  rill  offset  an^-  vegetable  or  canning 
crop  reduction  program  within  the   si-x  to  ten  j'ear  period  now  being 
studied. 
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LiveGtock    Beef  production  vdll  probably  be  Gtre.'jr:c:.d  for  the  du- 
ration oi'  the  l/Var  and  for  several  years  immediately  follovdng.  Reef  v/ill 
be  in  demand,  there  is  already  talk  of  meat  rationing,  and  increased  pro- 
duction is  essential  to  the  national  food  problem.  In  addition,  the 
slaughtering  of  cattlu  in  war  occupied  areas  v/ill  create  a  heavy  demand 
for  breeding  stock. 

1.  Assist  County  grov/ers  with  feeding  and  managi^ment  problems, 
primarily  through  the  ULivostock  Feeding  and  Home  Grovm  Feed  Production 
Program." 

2.  Promote  ^-H  Baby  Beef  work. 
Swine 

1.  Continue  program  to  prevent  and  eradicate  hog  cholera. 

2.  Assist  in  locating  pure-bred  and  high  grade  breeding  stock. 

3.  Furnish  information  on  housing  and  feeding  swine, 
I^,     Promote  1-3.  Pig  Club  work. 

Fruij;,^    In  recognition  of  the  importance  of  fresh  anc,  canned  fruit 
for  the  V/ar  effort,  continue  to  furnish  fruit  growers  v;ith  information  on 
spraying,  pruning,  marketing,  and  general  fruit  management  problems, 
F<. dtjral  Agricultural  Conservation  Program 

1.  Assist  in  carrying  our  provision  of  the  Federal  Agricultural 
Conservation  Program  by  conducting  the  educational  work  and  by  conferring 
with  the  County  Con¥aittee  in  the  administration  of  the  program, 

2.  Cooperate  with  the  A.  A.  A.  County  Committee  in  the  Federal 
Marketing  Quota  Provisions, 
Soil  Conservation 

1.  Assist  the  supervisors  of  the  Gunpov:der  Falls-Deer  Creek  Soil 
Conservation  District  as  an  advisory  member  of  the  Board, 
2.  Promote  the  educational  part  of  the  program. 
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County  -  „U.  ,S_.  D.  A.  .Ife.r, Board 

1.  Promote  all  phases  of  thu  agricultural  pror^ram  assigned  to 

the  County  -  U.   S.   D.   A.   '/7ar  Board. 

2,  Sorv'j  c'.s  ;,jooi'et;i.ry  of  tho  above  Board, 
Japanese  Bcrtlc  Control 

1.      Bring  Japanese  Beetle  under  control  by  continuin:^  the  trapping 
program  and  applying  --ilky  '/hito  Discaoo  Spore  Dust  on  all  far.-nn   in  the 
County  and  in  each  block  in  the  residential  sections. 

Increased  Personnol_  and  i^c.iliti.G^'         The  .^reatly  increased  demands 
upon  thi:;  Countj-  Agricultural  i.p-eut    md  th-j  E:d:,ension  Soi'vicc  this  earT.y 
in   the  ':,ar,  and  the  probable   further  dcKiands  as  the  ",fai-  continues,  as  vfcll 
as  the  adjustment  of  agriculture  in  the  County,   State,   and  Ilation,   in  the 
post-war  program  I'equire  a  lai-rjer   staff  and  additional  facilities  over  those 
noviT  available, 

RECOIiiEilDATIOIB 
Baltimore  Coiuity  Extension  Service 
Only  those  factors  in  the  prograra  v;hich   rcrjuire  capital  outlay  arc  in- 
cluded j.n  these   following  recoiiimendations. 

1.  Employ  at  least  one  additional  Assistant  County  Agent. 

2.  Employ  on..  :..d(^itioaal  Stenographic  Clerk. 

3.  Increase  the  office  equipment,    fiumitiure,    supplies,  and  travel 
expenses  to  meet  the  needs   of   thv:  additional   staff. 

4.  Rent  edditional  office   space,  ultimately  to  consist   of  three 
rooms,   CD  el.     pp.oximately  14'   .xl6'. 

5.  Secure  the  use  of  an  auditoriura  to  accommodate  at  least   one 
hundred  people,   to  use  for  meetings  of  Gom-iiLttecs;   Boards;   group  mootini^s 
such  as   Victory  Garden  meetings.  Dairy  Herd  Improvement  meetings,  meetings 
of  fruit  growers,  meetings  of  dair:,7i[oa,    poultry  producers,   vegetable  growers. 
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dad  4-H  Club  leader  conferences  and  Count y-i;ri.dc  meetings, 

6.     Addition'.l  oquipracnt  to  promote  more  offioiontly  the  a.-p?!- 
cultur.il  educational  program  of  the  County  A^'3cnt  and  Ibctinsion  Service  in 
the  County, 


Form  B 
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BALTIMORE  COUNTY 
COMMISSIONERS 


BALTIMORE  COUNTY 
MARYLAND 


SIX-YEAR  PROGRAM 
DEPARTMENTAL  SUMMARY 


MARYLAND  STATE  PLANNING 
COMMISSION 


Department    BaltJJKjre  Cpimty_ Agri^  Extension  Sei^ice      Date  September  15     1942 


Departmental 

Priority 

By         By 

No.    Group 


A 
A 

A 

A 


NAME  OF  PROJECT 


anployment  of  additional  Assistant  County- 
Agent 

Employment  of  additional  Stenographic  Clerk 

Increase  of  office  equipment,  furniture, 
supplies  and  travel  expenses 

Increase  of  office  spac^ 

Use  of  auditorium  space  to  accommodate  at 
least  100  people 

Additional  equipment  to  promote  more  effi- 
ciently the  agricultural  educational  pro- 
gram in  the  County- 


Total 

Eatimated 

Capital 

Coti 


Annual 
Increase  + 
Decrease  — 
in  Operating 

Budget 


900 


■1.2,100 
+1,200 

+900^ 


1/  A  portion  of  this  is  for  office 
furniture  -which  may  be 

furnished  by  the  Post  Office^"'""'"*'*  ^y 
Department 

2/  If  space  is  a-vailable  and  furnished   litle  _        _  P^^^^Z  A 

by  Post  Office,  this  may  be  eliminated 


Nature   of 
Project 

Conttructiun  (C) 
Service  <S) 


s 
s 

s 
s 


D;.LTii'ioi;i;  county  lidr;ji-.y  associ/.tion,  inc. 

Mary  0.  O^'ell,  Librarian  1/ 

FUNCTION 
Tho  fvinction  of  tho  libr/'.ry  r!.ssocirtion,  ,'is  express.;'.!  by  the  li- 
brarian is  threefold: 

1.  To  rive  a  lacanti  of  attaining'  that  "vision  vfithout  which  tho 
people  porifjh." 

2.  To  provide  such  books  a.n'.l  inforwation  as  help  in  earning  r?. 
livin;;:, 

3.  To  provide  v.'holesone,  bunoiicia.l  recreation. 

ORGANIZATION 

The  Baltimore  County  Library  Association  has  been  forucd  by  tho 
meeting  of  snail  local  units.  It  serves  -my   resident  v;ho  coaes  to  its 
doors.  Exhibit  19,  shovirs  the  distribution  of  the  existing  and  proposed 
library  facilities. 

Origin    In  December  1935*  '^ne  hundred  books  v:bT^   collected  by  the 
Women's  Club  of  Tow  son,  v.dth  the  hope  that  this  xvould  serve  as  a  nucleus 
for  a  public  library  at  To\.-son.  This  hope  has  been  realised.  The  strong 
public  sentiment  buhind  the  effort,  Eh.v.Ti  in  :;ifts  and  memberships,  a  few 
as  high  as  $25.00,  the  volunteer  help  from  maaiy  people  and  donations  of 
books,  is  responsible  for  the  development  of  the  present  library  associ- 
ation. The  various  na,-[u;s  by  ^/hich  it  has  bewn  knovm  "The  OrrJinO  Cra.te 
Library",  the  iiShoestrin;;^  Library",  "The  Tov.son  Library"  and  finnalj'-  "The 
Baltimore  County  Library  Associ':',tion",  ar.-  indicative  of  its  r.rov.iih. 

personnel    The  present  personnel  enja^vd  in  public  library  v:ork  in 
the  Comity  consists  of: 

1/  The  thrtio  libraries  in  the  County,  one  each  at  Towson,  Cat^nsville,  and 
Dundallc,  are  incorporatul  as  three  independent  atTencies.  This  report 
while  subj-.iitted  by  the  Tov:son  Library,  has  been  ijrepared  on  a  county- 
vdde  basis. 
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EXHIBIT      19 

BALTIMORE         COUNTY 

PROPOSED       LIBRARY       FACILITIES 

(EXISTING        AND       PROPOSED) 


PENNSYLVANIA 


/ 


/ 


/ 
/ 


parktonJJ    ^^ 

u 

WHITE       HALL  \ 


\ 


LEGEND 

EXISTING 

"InlVrdilil  REGIONAL       LIBRARY 

BRANCH       LIBRARY 


BOOK       STATION 

PROPOSED 

NEW        BUILDING 


MONKTON 


BELFAST 


I 


/ 


SPARKS 


^ 


^ 


•^-i  REISTERSTOWN 


tS 


SUNNYBROOK 


V. 


BALDWIN  (P*l        ^--^ 


HYDES 


COCKEYSVILLE 


LONG     GREEN 


t 


TOWSON 


PERRY     HALL 


\ 

KINGSVILLE    ) 

BRADSHAW 


PIKESVILLE 


liCC^-^ 


RAIMOALlSTOWN 


A, 


■^^•■ 


CITY     OF 
BALTIMORE 


WHITE    MARSH  . 
MIDDLE      RIVER 


'^  f 


\ 


>.  CaTONSVILLE       '~ 


'■  DUNDALk\ 


'~~^  SPARROWS     ^' 

POINT 


>.-^       / 


/         ANN 


E     ARUNDEL     CO. 


SCALI     or     KILM 


The  existing    library    focilities     at     Towson ,  Cotonsvlile, 
ond    Dundolk     will    be    replaced     by    new     bulldingt. 


MARYLAND      STATE     PLANNING      COMMISSION 
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Tows on  Cntonaville 

1  hr'.ir  tii.iu  librr  ri^n 

1  lialf  tiiie  clui'icrl nncl  lor:,n  desk         1  full  tLit  librprian 
c.ssistAnt  1  h.-:lf  ti/.ie  assist-vjit 

1  addition-;!  vvorkor  on  S''.turdr.y 

Dundp.lk 

1  part  tiJiic  libr(?.rip.n 

Voluntet-r  v/orkera,   avbrrijln^;-  th^j  full  tL.iu    ..f    ;ne  to  tvjo  persons 
weekly  (r'ccv.ntly  dirirlnished  by  wnr  oxi(jencius)   ?.u;;,ient  the  paid  st^Xf . 
Thu  volunteer  v.^^rkcrs  are  fine  in  spirit  r'nd  ;:ive  fcxcellont  service, 
but  the  schedule  is  subji-ct  to  interruptions  for  hojne  duties  ."nd 
emergencies, 

Prst  I'l'ork  of  Association         Tho  vrork  .if  the  Library  Association 
from  1936  to  the  pi-esent  tine  is  sho^vn  in  Table  10, 

TABLE  10 

BALTIilORE  COUNTY  LIBRALY  ASSOCIATION,   INC. 

SlIii.'I/.RY  OF  V/ORK 
1936  to  1942 

Contribu-  Volun-  Nwiber 

tion  From         tfry  Cnntri-     Actual  Lx-         of 
Year  County  butions       penditures     Book's       SorroTvers     Circulation 


1936 

(!;385.00 

$     3^5.00 

1,850 

800 

5,154 

1937 

350.00 

350.00 

3,375 

1,200 

10,797 

1938 

:;^   300.00 

200.00 

454.90 

4,000 

2,000 

15,362 

1939 

1,000.00 

452.50 

1,300.97 

5,450 

2,500 

20,508 

1940 

3,000.00 

368.35 

3,328.43 

8,500 

3,000 

27,822 

19a 

5,000.00 

1/ 

366.03 

5,114.79 

10,000 

3,500 

37,388 

19A2 

9,000.00 

2/ 

10,550 

3,875 

2/ 

1/     Includes   ^'1,000  erch  for  Diuidalk  ajid  Cr.t  .msvill^ 

2/     Includes  13,000  for  Cotonsville  and  r;2,730  for  Dundalk 

1/     As  of  -lay  20,    1942 
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Future  of  Association    Balti/iiore  County>  like  every  other  com- 
munity in  the  United  States  will,  as  tir.ie  goes  on,  probably  be  increas- 
ingly expected  to  provide  a  service  v/hich  is  of  such  general  use  to  its 
citizens  that  all  and  not  a  fev;  should  bear  the  burden  of  its  support. 

People  indifferent  to  the  aLas  of  the  Library  Association  have 
argued  thc-.t  readers  could  go  to  the  Enoch  Pratt  Free  Library  in  Balti- 
more City  but  tho3e  i:ho  say  this  do  not  realize  that  it  is  not  free  to 
the  countiaas.  The  tLae,  inconvenience  and  e-rpenj^e  of  going  to  the  City 
libraries  are  nerious  handicaps.  The  need  of  county  people  for  books 
cannot,  therefore,  be  measured  by  use  and  requests  at  the  Enoch  Pratt 
Library. 

The  possibilities  for  library  service  in  Baltimore  County  have  had 
only  the  surface  scratched.  The  population,  estimated  at  from  20?  to 
220  thousand,  v;ould  justify  facilities  far  beyond  those  available.  The 
program  ivhich  follows  is  a  plan  for  the  future  to  enable  the  Baltimore 
County  Library  Association  to  provide  satisfactory  and  adequate  services, 

PROGRAl/I 
The  fact  that  construction  and  new  e'uipment  v;ill  be  deferred  for 
the  duration  of  the  v/ar,  is  no  reason  v/hy  plans  for  the  future  n£.y  not 
be  made.  Actually,  it  is  probably  the  best  tirae  to  plaja,  since  there 
will  be  time  for  study  and  evaluation  rdthout  danger  of  the  investment 
being  handicapped  through  hasty  action. 

Books    Of  all  the  clemexrits  making  up  a  library  the  most  important 
is  bocks.  V«hile  the  acciunulation  of  10,500  books  since  I936  has  been 
gratifying,  it  is  far  from  vh.-t  is  desired,.  Baltimore  County  should  set 
as  a  goal  50_..000  county  o«.-ned  library  books  by  1950,  Of  these  25,000 
should  b(.;  '-■u-.rttred  at  the  Tov;son  Library. 
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H  )usin-r  F".c.ilitibs  £ot  Rfa,.:i;)iv.l  Libr.-rica         In  Br'ltii.iorC'  County  the 
proper  h  )usine   :f  libr-.ry  f"cilitii..f3  is  hii-iily  csaentir>.l.     Three  build- 
infiS  arc  neudcii. 

1.  A  ro  d;)a-l  libr.-'.ry  for  T!  >\rsm  nnd  vicinity,  v/hich  v.ould  be  the 
county  ho,- flqur.rti..rs,   scrvin-;;  the  n.)rth  «nd    >f  the  county,   .-.nd.  h  ;usin;^  the 
nclniinifiitr.-'tive  nu-rtc^rs  r.nd  books  f.jr  the  proposed  Bookr.iobilfc. 

2.  A  region.-^.l  libr-.ry  I'^r  Co.t  j.isvillc  r.nd  vioioity. 

3.  A   re,'lr;nal  llbro.ry  f  ^r  Dundalk  rnd  vicinity. 

The  library  at  Frederick  is  a  ,pod  ex.-^.-iple  of  the  type  ox  buildin.^ 
desired.  The  plans  ajid  specifications  £  n-  th.^se  buildinos  ^h  :uld  be  in 
keeping  rath  advice  from  conpetent  architects  rnd  libr-ry  authorities. 

Seconda.ry  Quarters         Other  saaller  library  buildinas    ^.r  rented 
quarters   should  be  secured  for  the  f  oil  nvin:--  t:mns  and  villaj^es: 
Randallst.Am,  Pikesville,   Reisterstovm,   Sparrov.-s  Point  rnd  liidcle  River. 
The  library  ;'.t  Glen  Burnie  is   vn  excellent   exr^-iijle    )f  the  type  of  build- 
in;;  desired, 

Saaller  Sub-branches         In   Ji'der  that  the   outlyin.;;'  districts  aay  be 
served,   saaller  sub-branches,    rented  rooas,    or  statijns  in  schools,   Sundjay 
schools,    stores    or  hoaes   should  be  established  at  Whitehall,  Parkton, 
Belfast,   Soarks,  flonkton,   Sunnybr^ok,   L.in,7  Gn^en,   Kin.-sville,  Vhite  Harsh, 
Bradshavv,   Perry  H  J-l,    Iilssex,   C^ckc^ysville,  Hydes  and  Brldavin.     These  lo- 
cations Vv3uld  be  added  to  as  need  justified.     In  addition  to  a  saall  de- 
posit collecti-^n  these  strtions  ivould  be  served  by  the  bookaobiles. 

Temporary  laprove  lent  for  T 'V.-son         In  the  interi^i,   until  a  library 
buildina  can  be  secured  for  T  .>v-son,   an  adequately  furnished  readia^j  Tjou 
is  badly  needed.     The  present  quarters,   aside  froa  the  buildings,   are 
furnished  by  equip;;ient  I'^icked  up  in  various  hoaes  iS   .■'ifts    or  in  Second- 
hand place-s. 
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B  j.)l;.'a:)1-dlb         F-jt  thu  ]mri;)o;-ju    >f  Ji'.king  books  r.V".il:'.bl«  to  the  i.iost 
peoplt;  And  onc'jurr'.ijinf:  norij  t)  rur.d,   i  BojkiM.bllc;  in  needed.     These 
ty:!\v^llhir;  IJ.br^.ritB  pornit  .■•'.  circulrt.l'^'n    jf  boo):s  irapossible  to  the 
stntinnary  libjv.ry.     The  popularity  of  thj  B:iokiMobiles  in  those  cor.ir.iuni- 
ties  which  hp.vo  used  then  is   sufficient  evidence   .)f  tiie  vrlue  of  this 
service. 

Personnel         The  r.b'ove  prorrr.i.i  will  c,?.ll  f  ^r  increr.sed  personnel, 
which,    exclusive  of  jr.nit  )rs  .■.■n:i   :;ccrsi;)n;-'l  hal])>..rs,   viulA  be  r.s  follov.'s: 

1.  A  first  clr.ss  library  a^'jrdnistr-^t^.r  in  ch;.r;:re   of  Towson  r.nd 
the  Boolciiobile  vro^rk  at  a  salary  of   ;,',2,500  t;   ;;3,000. 

2.  A  circulation  assistant,   a  Ci.talouuer,   to  d-j  reference  r.   rk 
also,    and  a  children's  librarian. 

3.  Thij  trained  full-tij.ie  librarian  at  Gatonsvillo  and  another 
at  Dun da Ik, 

I^..       Tv;o  assistants  each  at  C"tonsvillo  and  Dundalk. 

5.        For  the  Bookj.iobile  -  a  driver,    a  fully  trained  librarian,   and 
an  assistant, 

Financin,--:  the  Fro/::rai.i         In  ;jresentinf  the  above  prograj.i  the  BaltLaore 
CoLuity  Libi-ary  Association  has  planned  for  the  futurt.     Hjt,-  far  in  the 
future  is   dependent   on  the  rate  at  v/hich  i.i;)n^y  is  i;iade  available, 

Thi,  Ai.ierican  Library  Association  sets  Cl-CiO  per  capita  as  the  averae'e 
cost  of  adeo^unte  library  service   (viith  certain  exceptions),     Baltmore 
County  in  194.2  spent  ;;.05  per  capita.     T.;  su,.;-iC:st  a  li^ap  frjn  that  fi;ure 
to  the  standard  set  in  the  Library  Association  is  ij.ipractical,     Hov;ever 
the  per  capita  expenditure,    as  soon  as  fe-sible,    sb.ould  be  raised  to  at 
least   ,,•25  and  ultinately,    if  war  or  post-war  conditions  per-nit,   to   £,50. 
1/Vhat  the  resid.ent  of  B:ltiuore  County  spends   ^n  eith^.r  a  £^ood  rmgazine, 
a  cheap  bo.'k,   a  j.nvin ;  picture  sh.ow  or  carfare  to  the  city  libraries 
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vjoulcl  suppoiii  c.  library  th;\t  v/juld  contribute  i.ir.tcrirlly  t  ■>  the  education, 
cuiture  and  pleasure   ',)f  the-  county. 


REC0J,C'.1MDATI0N3 
Baltijaoru  County  Library  Association 

1,  Pr  >vidt-  novo  b.;-.okE,    5,000  nev;  books   ,;vur  a  tivp-year  perio'l 
is  urtjcnt,   10,000  ad.litionri.l  books  by  1950  is  essential, 
end  p.nothi,r  25,000  books  for  the  T,vhole  county  in  1950  is 
desirable^ 

2.  Provide  proper  buil'linj;;,    equipnent  and  furniture  r.t  Tov/son. 

3«     Ultiaately  increase  the  personnel  by  ad'-'in;;  10  new  assist- 
ants and  Lir.kinf;  the  present  part-tLae  fci.iploy.-ient  on  a  lull- 
tir.ie  basis* 

4»     Provide  a  re/jional  lilorary  at  Catonsville. 

5.  Furnish  Boolcuobile   service. 

6.  Provide  a  ref-;lonal  library     at  Dundalk; 

7.  Secure   rented  qu-^rters   or   s;ia-.ller  bull,  in  js   at  Randallstovm, 
j^ikesvil.le,  f(,c-isterstovm,   Sparrovi's  Point,   and  Kiddle  Ftiver. 

0.     Secure  rented  or  free  quarters  at  Y,"hitehall,   Pa.rkton,   Belfrst, 
Sparks,  iionlcton,   Sunnybrook,   Long  Green,   Kini^-sville,  VMiite 
i'iarsh,   Bra^Ishav/,   Perry  Hr.ll,   Essex,    Cockeysville,   Hy'les  and 
Baldwin. 
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Construction  (C) 
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1 

A 
A 
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Countywide  -  5>000  new  books  over  a  two-year 

52,000 
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C 
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7,000 
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S 
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f23>000i 
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Towson  -  25,000  books  by  1950 

20,000 

s 

1 

B 
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Rented  or  free  quarters  secured  at  Whitehall, 
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52,000 

C 
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— 

- 

s 

1 
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Library  buildings  at  Randallstown,  Pikesville, 
Beisterstown,  Sparrows  Point,  and  Uiddle 

River 
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47,500 

c 

2 
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52,000 

c 

3 
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by  1950 

15,000 

s 

V  total  by  1950 
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APPMDIX     1 

BALTIMORE  COUNTY 

POPULATION     T  R  ENDS 
Urban  v>  r^jus  Rural 

liloction       Census  RaportH Jiuie  l/  . Per  cent  Change 

Districts  3.920       1930         1940  19A2  1920-30       19?0-A0     19A0-Z2 


Urban 

1  9,?^19  ll,Oy^  21,221  >.5,935  73. G  2/^.2  22.2 

2  4,7:^5  6,314  7,501  G,612  32.8  19.0  14.7 

3  3,9B7  6,409  7,150  9,235  60.6  11.5  29.2 
9  6:,800  13,697  21,641  30,046  101.5  58.2  32.8 

12  ■'  /,,162  11,556  15,436  29,408  17S.0  33.8  90.5 

13  4,5S8  10,466  13,366  16,257  128.6  27.8  21.7 

14  3,500  8,303  10,420  15,114  137.0  25.3  45.0 

15  12,138  22,842  28,402  45,727  88.5  24.5  61.0 

Urban 

Total  49,749  96,642  125.137  180,334 94.2  29.9  44.2 

Rui^al 

4  5,499  7,171  7,596  8,223  28.0  7.0  8.3 

5  2,116  1,960  2,121  2,216  -7.0  8.0  0.5 

1,117  1,216  -15.0  -17.0  0.3 


7  2,873       3,164-     3,385  3,501  10.0  6.0  0.3 

8'  5,4.''4       5',651       6,736.         7,b-,'3  3.0  19.0  I3.9 

10  2,288       2,170       2,448.  2,602  -5.0  I3.O  0.3 

11  5.190       6,388       7,228  8,508  23.0  13.0  17.8 

Rural 

Total  -^5.069     27.923     30.c88         -^3,939 11.0  10.0  9.7 

County 

Total  74.818  l.?,4,565  .155,825       2.14.273 06.5  25.1  37.5 

1/  Estiinatttd  -  See  Appendix  -  Table  3 

2/  District  6  ducline  in  population  irom  1920  to  1940  due  to  fciaigration 
forced  by  construotion  of  Fretty  Boy  Reservoir. 
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APPENDIX     7. 

BALTIMORJi;  GOUIJTY 

Y.  S  T   :i:   :i  ATE     0  F     F  0  T  U  \.  A  T  I  0  N 

June  1,    19A2 

19/fi         MLuaber       New         Boarders     ..Ntt  Estimated       Fercuntagfc 

U.vS.         of  Ntw     Dwl;TS.     Trailers     Births     Total     Populstion       Increase 
District     Census  _i)w.yis.  _(ll Etc.    (2)        (:.) Added     June     19/1?.     19A2-19A0 


1 

21,221 

r. \a 

759 

-A — , ,  f.  ■  ■■ 

3,036 

:i ,  200 

A.78 

4,714 

25,935 

22.2 

2 

7,501 

187 

748 

200 

163 

1,111 

8,612 

14.7 

3  , 

7,150 

403 

1,612 

300 

173 

2,085 

9,235 

29.2 

;  A 

7,  596 

68 

272 

200 

155 

627 

8,223 

8.3 

5 

2,121 

13 

52 

43 

95 

2,216 

4.5 

6 

1,177 

A 

16 

23 

39 

1,216 

3.3 

7 

3,385 

12 

ue 

68 

116 

3,501 

3.4 

8 

6,736 

11,8 

592 

200 

145 

937 

7,67.-^ 

13.9 

9 

21,6a1 

1,588 

6,352 

1,500 

553 

8,405 

30,046 

38.8 

10 

2,U8 

26 

10^ 

50 

154 

2,602 

6.3 

11 

7,225 

157 

628 

500 

155 

1,283 

8,508 

17.8 

12 

15,436 

2,885 

11,540 

1,900 

532 

13,972 

29,408 

90.5 

13 

13,566 

399 

1,596 

1,000 

295 

2,891 

16,257 

21.6 

14 

10,A20 

610 

2,440 

2,000 

254 

4,694 

15,114 

45.0 

15 

28,/,02 

2,64.1 

10,564 

6,000 

761 

17,325 

45,727 

61.0 

Totals  155,825   9,900  39,600    15,000   3,848   58,448   214,273      37.5 


(i)  Based  on   building  permits  issued,  assuming  average  nmiber  of  persons  per 

dwelling  to  bt.  4. 

(2)  Based  on  field  surv  ys,    a3su.;iing  average  niuuber  of  persons  per  trailer, 
old  house,    etc.   to  be   3. 

(3)  EstL'iiattd  by  Ht^.lth  Dipartment,   based  on  vital  statistics. 

Estimcte  by  Bayard  P.   Fonda  B^ailding  Liigineer, 
BaltLiiorc  County  Zoning  Com.niission. 
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APPENDIX  3 


INDICES  OF  HviPLOYMENT  AND  RlffAIL  SALF;S 


Index  of  Ei'.iploynent 
In  Retail  and  i/Vholesalt  Trade  Combined 
in 
Five  Selected  Cities  1929-1939 

1929  =  100 


City 


1929 


1933 


1935 


1939 


Nevir  York 

100.0 

72. A 

96.8 

100.7 

Chicaf^o 

100,0 

60.2 

72.3 

83.0 

Philadelphia 

100  oO 

68.9 

8A:0 

81.7 

■  Pittsbur£;h 

100.0 

61.1 

81,1 

83,3 

Baltir.iorc 

100.0 

7S.9 

99.3 

104,8 

Source:   U.  S.  Bureau  of  the  Census 


Amount  and  Index  of  Per  Capital  Retail  Srles 

in 
Five  Selected  Cities   1929-1939 


1929 

=  100 

City 

19 
Amount 

'29 

1933 

1935 

1939 

Xndex 

Amount 

Index 

Amount 

Index 

Amount 

Index 

New  York 

e     587 

100.0 

(:  312 

53.1 

(:   393 

66.9 

?   kkk 

75c6 

Chicago 

620 

100.0 

292 

-^7.2 

357 

f;V.5 

LKl 

72a 

Philadelphia     552 

100.0 

265 

A8.0 

336 

60.9 

395 

71.5 

Pittsburgh 

652 

100,0 

292 

A/^.S 

395 

60.7 

503 

77  0  2 

Ba].tiiaore 

A84 

100.0 

302 

62. A 

359 

7^.1 

457 

9A.4 

Source:  U.  S.  Bureau  of  the  Census 


APPH-JDIX  4 


BALTEvIORE  COUHTY 


-  156 


SUAiARY  OF  ACTUAL  AND  I'P.GJECTI'^D  COm^ITY-HDE  REVaJWES 
E7:cept  Metropolitan  District 


Total  Property 
Tax  Collections 

Other 
Revenues 

Total  of  State  Aid  and 
Share  of  State  Taxes 

Total 
Revenues 

1927 

^f2, 599, 953 

eil6,739 

.$196,054 

$2,912,746 

1928 

2,784,9U 

92,067 

206,224 

3,083,205 

1929 

2,897,458 

139,643 

234,403 

3,271,504 

1930 

2,949, 8A1 

161,765 

171,795 

3,283,401 

1931 

3,179,438 

95,999 

202,893 

3,478,330 

1932 

3,095,872 

73,919 

235,170 

3,404,961 

1933 

2,662,636 

51,711 

387,347 

3,101,694 

1934 

2,366,036 

107,951 

582,911 

3,056,898 

1935 

2,438,253 

52,356 

666,089 

•  3,156,698 

1936 

2,733,006 

214,351 

595,501 

3,542,858 

1937 

2,934,880 

207,753 

601,647 

3,744,280 

1938 

3,009,829 

137,437 

554,575 

3,701,8a 

1939 

3,312,354 

185,028 

622,382 

4,199,765 

19A0 

3,641,747 

199,260 

813,769 

4,654,775 

19^1 

3,375,086 

223,169 

737,470 

4,335,726 

1942  Budget  3,/^70,000 

235,000 

748,000 

4,453,000 

WAR 

YEARS     OF 

INDEFiniTE    PERIOD 

11/ 

•  3,710,000 

234,000 

740,000 

4,684,000 

2 

3,740,000 

233,000 

735,000 

4,708,000 

■  3 

3,890,000 

232,000 

725,000 

4,847,000 

4 

3,905,000 

231,000 

715,000 

4,851,000 

5 

3,910,000 

230,000 

715,000 

4,870,000 

'  6 

3,925,000 

230,000 

715,000 

4,870,000 

1/  This  and  the  remaining  five  years  are  projected 

Source:   Black  and  Company  Audit  and  Official  County  Records, 
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OUiTIUOTtS  OOinfTY  tOTlUPtJIJT&M  DUTUOT 
(I/t'jlullnj  Tcmon  tlnrcrs} 

DEST  AND  OSST  OStVZOK 
Adjuatod  to  Ina],ud«  1920,000  Boiidii  o{  Lovi  ifU  SpU  In  r»bruu7'  19UZ 


lur 

rund*l  Dobt  Oul.ut.otidin/i  DtocwiJjw  31,  1V41 
UvtropoUtKn        Toniion 
DlDtrltit            SiMtro              Totta 

D«bt  Sorvla*  on  Pujula^  Ilobt 
Urtroiwlltftn  Dlntrlot 
Prlnolpdl           Inttroab                  Tofctl 

Oubotdn^lrvt  DiMuiitr  31,  1V41 
Ttfwon  OwfBTi 
Prlncljwl          IntM-.rt 

ToUl 

ToUl 
frlMilMl 

ti>t«l 

Teul  MM. 
•  •rrtw 

1.926 

»3,000,000 

1981,000 

•3,281,000 

« 

1112,500 

9U2,50O 

« 

•12,645 

•U,U5 

• 

•125,U5 

|U5,m 

1W7 

5,000,000 

256,000 

5,256,000 

180,000 

180,000 

25,000 

U/H2.50 

J7,0IB.50 

25,000 

192,042.50 

317,C«2.50 

X9ail 

5,000,000 

256,000 

5,256,000 

225,000 

225,000 

11,520 

U,520 

2)6,  SO 

236,520 

H29 

4,940,000 

256,000 

5,216,000 

40,000 

224,100 

264,100 

U,520 

11,520 

40,000 

235,620 

275,630 

1930 

4,920,000 

256,000 

5,176,000 

40,000 

222,300 

262,300 

U,520 

11,520 

40,000 

23),«20 

273,»ao 

1931 

5,300,000 

,     256,000 

5,636,000 

40,000 

231,730 

271,750 

11,520 

11,520 

7/1,000 

243,270 

2*3,270 

1932 

5,590,000 

231,000 

5,021,000 

/,0,000 

246,625 

206,025 

25,000 

10,957.50 

35,957. » 

65,000 

2J7,7«2.50 

)33,7S,)a 

1933 

5,550,000 

231,000 

5,781,000 

40,O0C 

850,650 

290,650 

10,395 

10,395 

40,000 

241,043 

301,045 

193* 

5,510,000 

231,000 

5,741,000 

40,000 

248,750 

288,750 

u>,m 

10,395 

40,000 

259,145 

2»*,U5 

1935 

5,776,000 

231,000 

6,007,000 

40,000 

27,7,050 

287,050 

10,395 

10,395 

UI.OOO 

259,U5 

297  ,U5 

1936 

5,726,000 

231,000 

5,957,000 

50,000 

252,675 

302,675 

10,395 

10,395 

50,000 

263,070 

3i3,»ro 

1937 

6,349,000 

206,000 

6,535,000 

62,000 

253,905 

315,905 

25,000 

9,8)3.50 

34,832.50 

87,000 

263,737.50 

3»,737.» 

1938 

6,264,000 

206,000 

6,470,000 

85,000 

265,057.50 

350,897.50 

9,2-70 

9,270 

85,000 

275,1*7.50 

)60,UI7,J0 

1939 

6,173,000 

206,000 

6,379,000 

91,000 

261,937.50 

352,937.50 

9,270 

9,270 

91,0!Xp 

271,207.50 

362,307.30 

19M 

6,047,000 

206,000 

7,053,'300 

126,000 

266,905    ' 

392,905 

9,270 

9,270 

124,000 

276,173 

403,175 

19U 

7,611,000 

206,000 

7,817,000 

156,000 

,  279,062.50 

435,062.50 

9,270 

9,270 

156,000 

289,132.50 

445A33>50 

19U 

8,335,000 

181,000 

8,516,000     ■ 

196,000 

291,147.50 

48'7,147. 50 

25,000 

8,707.50 

33,707.50 

221,000 

299,855 

520,155 

19M 

e,O99',O0O 

181,000 

8,280,OfjO 

236,000 

291,000 

527,000 

8,145 

8,145 

236,000 

299  A45 

535,U5 

I9tt 

7,860,000 

181,000 

8,041,000 

239,000 

283,662.50 

522,662.50 

a,U5 

8,U5 

239,000 

291,807.50 

530,«n.50 

1945 

7,607 ,0M) 

181,000 

7,788,000 

253,000 

274,942.50 

527,942.50 

8^45 

8,U5 

253,000 

283,087.50 

536,0«7.50 

1946 

7,351,000 

181,000 

7,532,000 

256,000 

265,840 

521,840 

0,145 

0,U5 

256,000 

273,985 

539,9«5 

1947 

7,081,000 

156,000 

7,237,000 

270,000 

256,310 

526,310 

25,000 

7,582.50 

32,582.50 

295,000 

263,892.50 

55>,«93.SO 

1946 

6,808,000 

125,000 

6,933,000 

273,000 

246,487.50 

519,7.87.50 

31,000 

6,322.50 

37,322.50 

304,000 

252,810 

556,110 

1949 

6,522,OW 

125,000 

6,647,000 

286,000 

236,260 

522,260 

5,625 

5,625 

286,000 

2U,88S 

527,885 

19» 

6,233,000 

125,000 

6,358,000 

289,000 

225,672.50 

514,672.53 

5,625 

5,625 

289,000 

231,297.50 

530,297.50 

1951 

5,931,000 

125,000 

6,056,000 

302;000 

214,747.50 

516,747.50 

5,623 

5,625 

302,000 

220,372.50 

522,372.30 

195! 

5,623,000 

100,000 

5,723,000 

308,000 

203,437.50 

5U,437.50 

25,000 

5,062.50 

30,062.50 

333,000 

2oe,s» 

5a,500 

1953 

5,302,000 

100,000 

5,402,000 

321,000 

191,753.50  _ 

512,753.50 

4,500 

4,500 

321,000 

196,253.50 

517,253.» 

1954 

5,015,000 

75,000 

5,090,000 

287,000 

180,585.50 

467,585.50 

25,000 

3,937.50 

20,937.50 

312,000 

184,523 

496,523 

1955 

4,736,000 

75,000 

4,811,000 

279,000 

169,867.50 

7.48,867.50 

3,375 

3,375 

279,000 

173,240.50 

452,240.50 

1956 

4,452,000 

50,000 

4,502,000 

284,000 

159,271.50 

410,271,50 

25,000 

2,812.50 

27,812.50 

309,000 

162,084 

471,094 

1957 

4,155,000 

50,000 

4,205,000 

29■^00O 

U8,271,50 

tt5,2-71.50 

2,250 

2,250 

297,000 

150,521.50 

U7,521.S0 

1958 

3,053,000 

25,000 

3,878,000 

302,000 

136,866 

7,30,866 

25,000 

1,687.50 

26,687.50 

327,000 

138,553.50 

465,553.50 

1959 

3,539,000 

25,00C 

3,564,000 

314,000 

125,078 

439,078 

1,125 

1,125 

314,000 

126,302 

440,203 

I960 

3,219,000 

3,219,000 

320,000 

112,885 

432,835 

25,000 

562.50 

25,502,50 

345,000 

13,447.50 

459,U7.50 

1961 

2,902,000 

2,902,000 

317,000 

100,624.50 

U7,624.50 

317,000 

100,624.50 

U7,634,SI> 

1962 

2,586,000 

2,586,000 

316,000 

30,544 

404,544 

316, 

88,5U 

404, 5U 

1963 

2,263,OOC 

2,263,000 

323,000 

76.29(1.50 

399,298.50 

323,000 

76,253.50 

399,298.50 

1964 

1.946,000 

1,946,000 

317.000 

63.930.50 

360.930.50 

317,000 

63,930.50 

380,930.50 

1965 

1,619,000 

1,619,000 

327,000 

51,322.50 

373,322.50 

327,000 

51,322.50 

378,322.50 

1966 

1,334,000 

1,334,000 

285,000 

39,434.50 

324,434.50 

285,000 

39,434.50 

324,434.50 

M67 

1,107,000 

1,107,000 

227,000 

29,846,50 

256,846.50 

227,000 

29,346.50 

256.846.50 

1968 

999,000 

999,000 

108,000 

24,245 

132,245 

108,000 

24,2i5 

132,243 

1969 

892,000 

892,000 

107,000 

a,297.50 

128,297.50 

107,000 

21,297,50 

128,297.50 

1970 

780,000 

780,000 

112,000 

10,205 

130,385 

112,000 

18,285 

130,285 

1971 

668,000 

668,000 

112,0<» 

15A10 

127,110 

U2,000 

15,U0 

127,110 

1972 

59^,000 

597,000 

71,000 

12,635 

83,635 

71,000 

12,635 

83,635 

W3 

531,COO 

531,000 

66,000 

U,165 

77,165 

66,000 

U,US 

77A65 

1974 

465,000 

465,000 

66,000 

9,845 

75,845 

66,000 

9,845 

75,845 

1975 

399,000 

399,000 

66,000 

8,525 

74,525 

66,000 

8,525 

74,535 

1976 

333,000 

333,000 

66,000 

7,205 

73,205 

66,000 

7,205 

73,205 

1977 

267,000 

267,000 

66,000 

5,885 

71,885 

66,000 

5,885 

71,885 

1978 

201,000 

201,000 

66,000 

4,565 

70,565 

66,000 

4,565 

70,565 

1979 

135,000 

135,000 

66,000 

3,245 

69,245 

66,000 

3,245 

69,245 

1980 

69,000 

69,000 

66,000 

1,953.75 

67,953.75 

66,000 

1,953.75 

67.953.75 

1981 

23,000 

23,000 

7,6,000 

891.25 

46,891.25 

t6,oao 

891.25 

»«,89U5 

1982 

23,000 

230 

23,230 

23,000 

230 

23,230 

Sourovi     BljLok  And  Co.  Audit  &nd  Offiel&l  County  Beecotls. 
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A?P;SI>IDIX     12 


Fiscal  Y'^r.r 
jXnding 

iipy 

31, 

1932 

i/Iry 

31, 

1933 

Key 

31, 

1934 

May 

31, 

1935 

iviry 

31, 

1936 

iiry 

31, 

1937 

Doc , 

.  31; 

,  1932 

Dec, 

.  31. 

,   1939 

Dfcc. 

.  31; 

,   19^0 

Doc. 

.    31; 

,   19  Al 

BALTlj/iORE  COhliTL 

ilETROPOLITAN  DISTRICT  OPiiR/JIONS  FUNDS 

Receipts  From  E>q:)t;nditures  For 
Service  Chr.rge                   Mcintennnco  and  Operation 

,^26,127.25  $26,854.62 

2S//AA.U  9,003.45 

32,374.49  15,462.16 

37,9^6.54  14,863,46 

32,612.88  11,^07.22 

44,342.34  17,038.20 

47, 33s. 75  18,124.25 

62,325.92  22,249.37 

73.029.02  30,726.91 

87.209.03  47,360,07 


APPEW3TJC     13 


BALTIMORJi)  COUNTY 


MILEAGE  OF  COIINTY  ROADS  BY  H/ECTION  DTG'I'^.TCTS 
1936  -  1940 
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District 

,-\   Th           r-l 

to 

m   0) 
t        ,.?  ^    , 

pi      ;i  0  : 

r-l 

CO     CD 
(1)     \> 

■■£1  c.^ 

ro  x:  <u 
CD   liO  r:: 
H   zi  0 
•H   c;  -p 

■-■i  oi  ot 

■    "I 

,-1    0 
•"1  .i3 

•H 

rt  -P 
>^  H 

«        ci 

CO  ri  .c 

r-{   H     Ci< 

•d  0   m 

s    0    <lj 

0) 

0)    0 

T-l    c 

vi  0 

+5 

r-l 

CO  +s   rt 

•H  x;  i" 
•J  c/J  ^ 

0) 

/-I      !^ 

■p  H 

19A0 

First 

Swcoud 

Third 

Fourth 

Fifth 

.13 

3.19 
6.55 

7.09 

8.94 
18.97 

58.27 
50.82 
34.09 
55.66 
21.16 

5.66 
4.18 
5.49 
9.65 
.37 

64.06 
62.09 
39.58 
77.44 
47.05 

Sixth 

Seventh 

Eighth 

Ninth 

Tenth 

U.83 
28.68 

.06 
3.74 

.04 
.53 

.31 

21.47 

31.  '4 

8.89 

1.11 

20.50 

16.65 
16.  Oo 
69.18 
49.94 
25.90 

.n 

5.87 

14. 80 

8.22 

19.39 
11.17 

58.88 

94.83 
86.29 
70.59 
6-^.64 

Elt.-venth 

Twelfth 

Thirtuenth 

Fourteenth 

Fiftcbntii 

.64 

.08 
.08 

.59 
.12 

5.08 

1.94 

1.05 
"  .21 

72.52 
12.39 
24.69 
18.75 
67.53 

5.32 

.47 

8.13 

14.0'? 

7.72 
17.40 
9.48 
8.45 
6.17 

1?4.02 

6''.4l 
.35.11 
35.89 
27.49 
81.83 

Total'i 

59.72 

.31.. 

.I2l..a 

593.61 

928.18 

1939 

First 

Svicond 

Third 

Fourth 

Fifth 

.60 
.50' 
3.80 
9.00 

8.10 

9.20 
17.20 

58.60 

48.50 
31.50 
54.40 
20.20 

2.40 

5.20 
4.10 
7.00 
9.30 
.40 

63. 80 
63.70 
39.00 
76.70 

46. 80 

S3:^:th 

19.00 

1.30 

19.70 

13.90 

5.80 

59.70 

Seventh 

29.70 

5.0O 

.20 

27.80 

14.95 

.70 

15.00 

93.95 

Eighth 

Ninth 

Tenth 

12.15 

.25 

9.25 

.60 

14.95 

68.85 
47.82 
25.75 

7.70 
15.51 

11.10 

85.80 
6Z.18 

63.95 

EJ  evonth 

.60 

1.20 

2.90 

71.90 

7.80 

84.40 

TWv:.lfth 

7.8b 

l.AO 

9.65 

y.15 

.:2.06 

Thirteenth 

.32 

1.25 

21.65 

1.15 

9.19 

1.00 

34.56 

Fourteenth 

17.55 

.80 

8.50 

26.85 

Fifteenth 

75.35 

66 .  20 

5.10 

8.00 

.90 

80.20 

Totals 

S.A2 

.45 

13;0.95 

569. c3 

:i.55 

124.25 

5.05 

905. c 5 

N 
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EALTIMORt'J  COUNTY 


MILE/.OE  OF  COUNTY  ROADS  BY  ELliiCTION  DISTRICTS 
1936  -  19A0 
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District 
19,38 

Uil  es 
Dirt 

First 

Second 

Third 

Fourth 

l,-30 

Fifth 

12.60 

SLxth 

20.30 

Seventh 

32.70 

Eigl-ith 

.60 

Ninth 

Ti.'nth 

7.50 

Eleventh 

.60 

Twelfth 

Thirteenth 

Fourteenth 

Fifteenth 

Totals 


1937 


CO 

U 

rH 

n 

m  0 

CO   (u 

CD  +1 

a  xi 

Q)    > 

r-i     W 

H  ti 

r-l     (^ 

:3  Q 

:d.i3 

78.60 


First 

Second 

.30 

Third 

Fourth 

A.  10 

Fifth 

15.60 

Sixth 

24.60 

S'.venth 

35.40 

Eiphth 

2.10 

Ninth 

.60 

Tenth 

e.50 

Elevc^nth 

1.00 

T\-'ulfth 

Tliirteenth 

Fourteenth 

Fifteenth 

1.00 

2.70 
4.AO    .40 


1.10 
1.20 
1.00 


,-1  cf  o 
•A  o  4.3 
X  Pi  -n 


7.90 

9.70 
14.60 

18.10 

26.70 

8.00 

1.00 

24.40 

3.20 


E5 

<0     C.) 
r  !     O 


57.30 
47.60 
32.25 
52.50 
19.50 

12.80 
14. 80 

68.35 
45.00 
20.70 

72.30 
7.60 
20.75 
16.15 
67.75 


i/i 


•H 


I 

03 

(U   XJ   XI 

I  r-H  a. 

O     KJ 


"-3 


.40 


.90 
1.40 


2.80 

1.25 

.80 

5.3-0 


■Ho   -H  j:: 
i  t.j  ii  CO 


5.50 
6.50 
6.15 
9.90 


5.80 

14.90 

7.70 

14.43 
11.00 

7.80 
9.45 
9.30 
8. 40 
8.00 


4J 

rH 
(U    (!)  X 
CO 


1.70 

1.00 
.90 


to 

Q) 
H 

:d 


63.20 
62.00 
38.40 
76.40 
47.70 

59.70 
93.90 

85.55 
61.83 

64.70 

85.10 
21.55 
33.30 
>5.35 

76.75 


JLl ._4Q_  .40     113.60     550.35     12.65     124.83     3.60  895.43 


1.00 

3.10 
4.20      .40 


1.10 

2.00 

1.00 

_^0_ 


7.40 

12.30 
15.00 

15.70 
26.60 
10.40 
.40 
26.90 

3.00 


56.50 
47.30 
-^0.60 
A9.Z0 
16. ]0 

10.50 
12.40 
64.45 
/,5.20 
17.20 

71.30 

6.60 

20.35 

16.05 

_61.25 


.90 
1.40 


2.30 

1.25 
.80 

4.00 


6.70 
6.50 
6.10 
9.90 


5.80 
14.90 

7.70 
14. 18 
11.00 

7.60 

9.35 
9.30 
8.50 

?.60 


3.10 
1.00 


63.20 
62.00 
36.70 
75.70 

47.70 

59.^0 
93.90 
85.55 
61.78 
64.70 

85.10 


.90     7i 


32.90 
25.35 
76.05 


Totals 


92.70 


12.70  .40  117.70  525.20  10.65  127.3^  5.00  891.68 
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BALTIMORE  COUTITY 


MILiiAGE  OF  CGUNTY  ROADS  BY  ELECTION  DISTRICTS 
1936  -  19A0 
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District 
1936 

Miles 
Dirt 

kiles 
Dust 

Hilcs 
Cinders 

CO     0 

0  > 

H    ^ 

ililes 
Rough 
Stone 

CO  -a 

iH    0 

Milos 
Cold  Laid 
Asphalt 

Miles 
Concrete 

CO 

0 

Id 

x: 

CO 

■a 

CO 

-1; 

go 

First 

56.50 

6.70 

63.20 

Second 

.80 

7.A0. 

47.30 

6.50 

62.00 

Third 

30.60 

6.10 

36.70 

Fourth 

3.90 

U.IO 

46.60 

9.70 

74.30 

Fifth 

18.90 

9.00 

i.m 

2.70 

16.10 

11.10 

Si^^th 

29.80 

5.30 

3.10 

6.40 

9.30 

5.80 

59.70 

Seventh 

39.60 

3.A0 

3.70 

21.00 

11.30 

14.90 

93.90 

Eighth 

4.30 

7.50 

4.20 

60.95 

.90 

7.70 

85.55 

Ninth 

.60 

1.00 

44.15 

1.30 

14. 08 

61.13 

Tenth 

8.80 

5.4G 

1.10 

23.70 

14.70 

11.00 

64.70 

Eleventh 

.60 

2.30 

1.30 

4.10 

66.80 

7.80 

82.90 

Twelfth 

7.10 

1.20 

9.05 

3. 

,10 

20.45 

Thirteenth 

1.00 

.10 

18.75 

1.25 

9.50 

1. 

,00 

31.60 

Fourtetnth 

16.80 

8.50 

25.30 

Fiftv:ienth 

.30 
12.50 

1.40 

52.05 
499.00 

3.60     10.05 
8.25  127.38 

1 

1^ 

,90 
,00 

06, 90 

Totals 

107.30  30.60 

84. 60 

676.03 
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APPH'JDIX     lA 

BALTIMORE  COUI'JTY 

HEALTH     D  E  P  A  R  T  L-:  K  N  T 
Full-tLne  Personnel  as  of  July  '?nd  December  19A2 

Source  of  Funds 


Position 

Ju 
ounty 

iiy 

i 

19-42 

r 

)ecembr 

■,v 

31,   1' 

?42 

C 

Stt. 

vbe 

Federr. 

1  Total 

County 

Str 

.te 

Federal 

Total 

Hts.lth  Officer 

0.5 

0. 

.5 

0 

1 

0.5 

0. 

5 

0 

1 

Assistciit  Health 

Office 

1 

0 

1 

2 

2 

0 

1 

0. 

Supervisor  of  ■■ublic 

Iiealth  Nurses 

1 

0 

0 

1 

1 

0 

0 

1 

Asst.  Supervxsor  of 

Public  Herlth 

Nurses 

0 

0 

0 

0 

1 

0 

0 

1 

Public  Herlth  Nurses 

S  1/ 

1 

2 

11 

1/ 

15 

1 

2 

18 

Chief  Sanitarian 

0 

0 

0 

0 

1 

0 

0 

1 

Sanitarian 

3 

1 

1 

5 

3 

1 

1 

5 

Sr.   oteno-rapher 

0.25 

0 . 

.75 

0 

1 

0.25 

0. 

75 

0 

1 

Jr.   3tenOj?,rapher 

U 

0 

0 

h 

5 

0 

0 

5 

Clerlr 

■  _L 

0 

0 

1 

1 

0 

0 

1 

Janitor 

0 

0 

0 

0 

— 

0.5 

0 

- 

0 

C.5   2/ 

Totals: 

County 

18.75 

- 

- 

18. 

75 

30.25 

- 

- 

30.25 

State 

- 

3*. 

,25 

- 

.25 

- 

3. 

25 

- 

3.25 

Federal 

- 

.. 

z.o 

u. 

.0 

- 

- 

^.0 

L.O 

CiR  kD  tot;  L 

26, 

.0 

37.5 

1/  Exclusive   of  three  vaci'ncies. 

2/  Hr:lf   of   Fflary  to  be   charged  to   another  Departnent . 


APPEWDU  -  15 
BALTIMORE  COUNTT  HEALTH  DEPARTUEHT 
SOURCE  OF  FUNDS 
19U  -  19^ 
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I9il2 


19A1 


?  A3,-t55 

County 

State 

Federal 


I  83,928 


m 


I  ■■■■■■■■■■■■■■■■■■■I 


Population  estimated 
Total  Funds  per  capita 
County  Funds  per  capita 


July  1,  19A1 
190,000 
22.8  cents 
19.0  cents 


July  1,  19ia 
225,000 
37.4  cents 
29.0  cents 


♦Population  used  by  County  Health  Department: 

19i;0     -     155,825     (Federal  Census,  April  1,  ISlfi) 
19U     -     172,000     (Estimated) 
19A2     -     22A,000     (Estimated; 

These  figures  are  based  on  Federal  census  of  19A0  and  the  U.  S.  Public 
Health  Service  survey  and  estimate   (207,000  )  of  December  1,  190-. 


APPENDIX     16 


BALTIMOR^'i  COUNTY 

HEALTH     D  fi  P  A  R  T  11  E  N  T 

School  Vfork 
Januciry  1936  through  May  19A2    , 
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1936 


Individuals  ins-jected 
by  physician  or  nurse 

Individuals  exarained 
by  physician  B,265 

New  individuals  ad- 
iidtted  to  nursing 
service 

Field  nursing 
visits  3,776 

Office  nursing 
visits  3,U9Q 


Inspection  by  den- 
tists or  dental 
hyiijienists 


Prophylajcis  by  den- 
tists or  dental  hy- 
gienists  217 


Other  dental  ooer- 

tions 

— 

Public  lecturc:s  and 

talks 

13 

Att  lindane  e 

5A5 

Classroom  health 

talks 

210 

Attendance 

7,0^55 

1937         193g         1939  19A0         19/1         19A2 

(5    i':'03) 


5,A59   8>376   8,A3A   18,646  3B,009  11:,a69 


8,297       t,AlQ       4,669         7,088       5,662       2,368 


709     563   1,221    1,188     742     367 


3,195       2,962       3.323         2,559       1,602  480 


2,529       2,741       2,773  '       1,855       1,036  231 


5,686         6,015       4,811      6,225         7,452       5,195       4,302 


8I3       1,747       1,893         1,603       1,209  ^96 


3,2U        2,6a6  4,662       ^,382  589 


"  -^.l      21      36 
1,585   l,lbl   1,33s 


17     40      3 

715   1,599    375 


387     220     203      316     157      4 
14,248   6,602   6,755   10,557   5,307     76 


-  11 U  " 


APPETJDIX     17 

OCCUPANCY  RATES 
for 
CERTAIN  B  A  L  T  I  ii  0  R  E  HOSPITALS  j/ 

193B  -  19-40 


Hospital 

Church  Home  and  Infirmary- 
Franklin  Square  Hospital 
Hospital  for  Vifomen 
Johns  Hopkins 
Maryland  General 
M^rcy 
St.  Agnes 
Provident 
Sinai 

St.  Joseph's 
South  Baltimore  General 
Union  Memorial 
Volunteers  of  America 
West  Baltimore  General 
Baltimore  Eye,  Ear  &  Throat 


193^ 

1939 

19A0 

9^.U% 

110.0^ 

116.7^ 

56.0 

63. ^ 

56.5 

59.7 

67.3 

102.6 

81.3 

83.3 

eA.2 

78.9 

83.2 

88.7 

93.3 

92.  S 

93.9 

66. S 

78.2 

69.8 

66.9 

77.3 

80.7 

8^.7 

90.0 

90.2 

81.6 

88.8 

96. A 

58.3 

73.3 

80.8 

33. U 

38.6 

81.0 

76.3 

81.6 

90.2 

80.9 

84.1 

135.2 

58.0 

68.2 

69.5 

l/  Reconnaissance  Siirvcy  in  the  Vicinity  of  Baltimore,  Md. 
U.  S.  Public  H^^alth  Service,  Dec.  1941. 
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B/.LTIMORE  Cv^UI'JTY 

LOCATION     OF     PUBLIC     SCHOOL. 0 
(Existing  'Tid  Proposed) 


SyiAbol  School 


1 

Fifth  District 

2 

Sixth  District 

3 

3t:Vonth  District 

^ 

-;;-H^reford 

5 

■s^'Sheppri.rd 

6 

■sf-Sparks 

7 

Spnrks 

8 

Carroll  Mr  nor 

9 

Franlvlin 

10 

Frrnlclin 

11 

*Roist  tjr  st  own 

12 

Cockfcysville 

13 

-^Long  Gr<:,en 

14 

Forlc 

15 

Dov^r  Road 

16 

Upper  Falls 

17 

Oi;.in;.-s  Mill  s 

IS 

Garrison 

19 

^Chantolr.nce 

20 

Rid^rwood 

21 

•'^Luthcrville 

22 

Luthervillfcj 

23 

To'n'son 

24 

Tows on 

25 

^-Tov;ron 

26 

Bcynesville 

27 

Purry  Krll 

28 

^'-Loreley 

29 

'"-Gi'anito 

30 

Randallstown 

31 

Piktsville 

32 

Bare  Hills 

33 

Stoneloigh 

34 

Parkville 

35 

Full^rton 

36 

Cov.enton 

37 

Hubbville 

38 

V'oodlaim 

39 

utstchfcst^r 

40 

^i-Catonsville 

41 

Catonsville 

42 

Catonsville 

43 

Arbutus 

Comi.iunity 

Blackrock 

El-clo 

Five  Forks 

Hbr^f ord 

Sheppard 

Philopolis 

Sparks 

Knoeb^.1 

Reisterstown 

Rwist-rstoivTi 

Rt.isti-rst:j>vjn 

Cockcysvillo 

Long  G-rcon 

Fork 

Cronhardt 

Upper  Frlls 

Oviings  Mills 

Garrison 

Ci'iantolanee 

Ridervraod 

Lutherville 

Luther'/ille 

Tows on 

Twwson 

Torfson 

Ba'.Tiesville 

Perry  Hall 

Lorcley 

Grfiiitt 

Randallstovm 

Pikesville 

Bare  Hills 

Stonelcigh 

Parkville 

Fullerton 

Cov:enton 

HebbviUe 

V;oodlavmi 

Oella 

Catonsville 

Crtonsxalle 

Catonsville 

Arbutus 


Grg/ifc 

1-7 

1.-7 

1-8 

1-7 

1-7 

1-7 

1  -  11 

1-8 

8  -  11 

1-7 

1-7 

1-7 

1-7 

1-7 

1-7 

1-7 

1  -  7 

1-7 

i  -  7 

1-7 

1-7 

1-7 

1-7 

S  -  11 

1-11 

1-7 

1-7 

1-7 

1-7 

1-9 

1-7 

1-7 

1-7 

1-7 

1-8 

1-7 

1-7 

1-7 

1-7 

1-11 

8-11 

1-7 

1-7 


-'(•Indicates  Negro  School 
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APPENDIX  lu  (Continued) 


Sy./ibol 

School 
Relp.y 

Cornraunity 
Relay 

Grade 

UK 

1-7 

16 

H'lethorpc 

Halethorpc 

1-7 

Lh 

^Hrlethorpe 

Halethorpe 

1-7 

Ul 

Lr.nsdovv'ne 

Lansdovme 

1-7 

UB 

Baltimore  Highlp 

nds 

Baltimore  Highl.-  nds 

1-7 

U9 

Rosednle 

Rosedale 

1-7 

50 

Kenv.'ood 

Golden  Ring 

8-11 

51 

Rossville 

Rossville 

1-7 

52 

Middle  River 

Middle  Riv^r 

1-7 

53 

*Bengies 

Bengies 

1-7 

54 

Chase  Consolidat 

,ed 

Chase 

1  -  7 

55 

Colgate 

Stab 

1-7 

56 

Essex 

Essex 

1  -  7 

57 

■ii-Wa  Iters 

Vifa  Iters 

1-7 

58 

Prtapsco  Neck 

T-  irtov.TL 

1-7 

59 

■Sf-Cottage  Grove 

North  Point 

1-7 

60 

B.'ck  Rivor 

Back  River 

1-7 

61 

Dundalk 

Dundalk 

1-9 

62 

•Si-Turner 

Turner 

1-7 

63 

Sparrows  Point 

Sparrows  Point 

1-7 

64 

*Sparrox;s  Point 

Sparrows  Point 

1-11 

65 

Sparrows  Point 

Sparrov;s  Point 

3-11 

66 

North  Point  -  Ed 

[game  re 

Sparrov;s  Point 

1-7 

67 

ChL;sapeako  Terra 

ce 

Sprrr\>ws  Point 

1-7 

6S 

Fort  Hov/ard 

Fort  Howard 

1-7 

Indicates  Negro  School 


PROPOSED  SCHOOLS  AND  ADDITIONS 


Syiiibol 

Location 

A 

Colgate 

B 

Arbutus 

C 

Essex 

D 

Patapsco  Neck 

E 

North  Point  -  Edgeaere 

F 

Middle  River 

G 

Back  River 

H 

Dundrlk 

I 

Tows on 

TzEe 

Addition 

Addition 

Addition 

Addition 

New 

New 

Nev/ 

Nevj- 

Nev< 


ON 


H 

n 


OJ 

U  0) 

t3  O 

H  C 

•H  rf 

x:  -p 

U     CO 

•H 

-P     w 

C    CO 

-S  "^ 
'd 

cl  'd 
&,-  (1 

0) 


Q 

O 
-P 


Tj     ""J 
•H   C5 

O 

c     ^ 

+3    q 
CO  -H 

•'^  d 
to  en 

to 

<j;    o 

+■> 

0) 

blJ-d 
^   -H 

t:)  "''' 

H 

O 


H 
ct) 
-P 
O 


H 


I 

o 

-1- 

H 


o 

CD 
ft 

Cm 
O 

tD 
O, 
l>^ 


00 


a-,  c-j 

-0  tX) 

♦\ 

c«-\ 
r> 

.^ 

-d- 
c^ 
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BALTIMORE  COWJTY 


COIffARATIVE  CENSUS  OF  AGRICULTURE 
19A0 


Rank  of 
County 
in  State 

1 
3 
3 
1 

23 

U 
1 

A 

1 

11 


Item 


Population 

Land  Arua 

Lr?,nd  in  frri-is   (61./;  per^.  fii^nt) 

Farms 

Acreage  per  farm 

Farms   operated  by  ovmers 

Value  of  land  and  buildings  total 

Value  of  land  -^nd  buildings  per  fa.rm 

Value  of  land  and  buildings  per  acre 

Value  of  f.irm  machinery  ^lor' farm 


Quantity 

155,867 

390,^00 

239,5^3 

3,737 


cres 
crv^s 


6^.1  acres 
8^.2  per  cCnt 
<-36,6ll,636 
■    9,797 
152.84 
509.30 


P^r  cent 
change 
since 
1930 


+25.1 

-  4.1 
+  9.5 

-  1.3 
-24.2 


FAKI  FACILITIES 

8         Farms  reporting  automobiles 
1         Farms  reporting  motor  trucks 
12         Farms   reporting  tractors 
1         Farms   reporting  home  electrically 

lighted 
1         Farms  on  iiard  surfaced  roads  ■ 


74.5  per  coxit  4  2.9 
36.9  per  cent  -  4-5 

22.6  per  cent  4  2.3 

7C.5  per  cent  429.3 

70.7  per  cunt  413.1 


FRUITS 

5  Land  in  orchards 

6  Strav/btrries 

5  Apple  trc.es   of  bearing  age 

4  Apple  tr^es  not  of  bearing  age 

6  peach  trees   of  bearing  age 

14  P^ach  trees  not  of  bearing  age 


1,749 

206 

46,796 

6,168 
24,921 

4,505 


acres 
acres 


-56.0 


LIVESTOCK  1/ 


4 
4 
5 
5 
4 
9 
2 

4 
2 


Horses   and  colts 

liules  an.'    colts 

All  cattlv,  ajid  calves 

Cov's  kept  for  milk  production 

CoV';s  milked 

CoviTs  kept  f  Dr  beef  production 

Sheep  and  It^imbs 

Hogs,   all  a,"es 

ilature  c'iiic':..n3 


5,109 

2,305 

20,700 

12,859 

12,438 

358 

1,^05 

11,839 

347,190 


-13.9 

-  0.1 
+  3.9 
4  3.2 

-  7.9 
489.4 
-42.5 
469.0 

-  3.7 


1/    /.pril  1 
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Rr.nk  of 
County 
in  State 


APPENDIX  20  Continued 

BALTBJORE  COUMTT 

COMPARiiTIVE  CENSUS  OF  AGRICULTURE 
19A0 

Item 


0.urntity 


Pur  cent 
ch-'Jige 
since 

1930 


LTVliSTOCK  PRODUCTS 


2 

Eggs  producfcd 

5 

Chickens  r'^ised 

o 

Turkoys  rr  isi-d 

5 

Milk  product-d 

8 

idilk  ;:jroduced   'ler'  coi/' 

2,885,9^8       iaat. 

+     U.2 

682,821 

4     U>k 

19,373 

4137.1 

7,321,499       gal. 

-     3.4 

588.6  gal. 

CROPS 


11 

C^rn  for 

r'll  purposes 

9 

Corn  for 

gra  in 

6 

Corn  for 

grr  in 

6 

Corn  for 

silage 

6 

Corn  for 

silage 

10 

ifvheat 

9 

v;heat 

12 

Rye 

12 

Rye 

5 

Barley 

5 

Barley 

K 

BuclO'/heat 

3 

Buckivheat 

2 

Oats 

2 

Oats 

3 

All  hay 

3 

All  hay 

1 

Alfalfa 

1 

Alfalfa 

K 

Irish  pot 

atoes 

6 

Irish  pot 

atoes 

12 

Sxreet  pot 

atoes 

12 

Sweat  pot 

atoes 

2 

Vegotablt- 

s  harvest ^d  for 

sale 

'32,024 

acres 

-     7.8 

20,129 

acres 

-     5.3 

614,098 

bu. 

1,676 

acres 

-     3.5 

Id, 429 

bu. 

14,446 

acres 

-  29.1 

329,559 

bu. 

352 

acres 

4  30.4 

6,424 

bu. 

5,160 

acres 

4287.4 

176,772 

bu. 

99 

acres 

"  -  37.3 

2,19s 

bu. 

3,551 

acres 

-  20.6 

93,629 

bu. 

:'4,493 

acres 

-     7.4 

48,231 

tons 

6,28"^ 

seres 

4  78.3 

14,20? 

tons 

1,485 

acres 

-  56.3 

114,310 

bu 

42 

acres 

4110.0 

4,950 

bu. 

13,951 

acres 

-  22.2 

